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CALIFORNIA  94102 

Annual  Report 
1972-1973 

Mr. Thomas  J.  Mellon 

Chief  Administrative  Officer 

City  and  County  of  San  Francisco 

Dear  Mr . Mellon: 

The  annual  report  of  the  Department  of  Public  Works  for  the  fiscal  year 
ending  June  30,  1973,  is  submitted  herewith  in  accordance  with  the 
provisions  of  Section  3.501  of  the  Charter  of  the  City  and  County  of 
San  F ranc i sco . 

The  Departmental  budget  totaled  $40,742,179,  which  was  derived  from  the 
following  budgeted  sources  - the  General  Fund,  the  Special  Gas  Tax 
Street  Improvement  Fund  and  the  Road  Fund.  The  amount  actually  expended 
was  $33,804,234,  which  does  not  include  large  encumbrances  being  dis- 
bursed, but  not  yet  finalized,  for  capital  improvement  projects. 

During  the  year,  Che  Department  awarded  294  public  contracts  for 
construction  and  services  estimated  to  cost  approximately  $30,260,000. 
Contract  awarded  involving  either  substantial  amounts  of  funds  or 
considerable  community  interest  included:  Market  Street  Sidewalk 
Tree  Planting,  Steuart  Street  to  7th  Street;  Reconstruction  of  the 
Park  and  Southeast  Police  Stations;  Market  Street-Powel 1 Street  Mall 
Construction;  Yerba  Buena  Center  Area  Sewer  Relocation;  Construction 
of  the  J.  Eugene  McAteer  High  School  Gym  and  Playfields;  Installation 
of  the  Downtown  Area  TV  Surveillance  System  for  Traffic  Control; 
Construction  of  the  Dr.  Charles  R.  Drew,  Hunters  Point  South,  and 
Cabr i 1 1 o School s . 

Large  projects  in  progress  or  completed  during  the  year  included: 

Market  Street  Reconstruction,  various  phases;  Improvement  and  Expansion 
of  Candlestick  Park;  Construction  of  the  Geary  Boulevard  Underpass  at 
Masonic  Avenue;  Construction  of  the  San  Francisco  General  Hospital 
Medical  Center;  Various  Reconstructions  and  Improvements  to  the  Water 
Pollution  Control  Plants;  Construction  of  the  J.  Eugene  McAteer  High 
School;  Army  Street  Circle  Rechannelization. 

Private  building  activity  is  continuing  at  a high  cost  volume  pace 
with  10,855  building  permits  issued  for  approximately  $253,000,000 
worth  of  construction. 

The  past  year  was  a highly  active  period  for  unusual  efforts  in  the 
Department.  Activities  included:  Finalizing  the  extensive  water 


4 


Mr.  Thomas  J.  Mellon 


Annual  Report 
1972-1973 


pollution  control  master  plans  for  adoption  by  the  Board  of  Supervisors 
and  the  appropriate  state  agencies;  Preparing  the  ground  work  for  the 
likely  rapid  expansion  of  the  program  for  reconstruction  of  unsafe 
schools;  Preparing  for  the  phasing  out  of  the  f i nanc i al 1 y-cr i ppl ed 
FACE  (Federally  Assisted  Code  Enforcement)  Program,  and  for  the 
establishment  of  a City  and/or  State  supported  RAP  (Rehabilitation 
Assistance  Program);  Fighting  for  a Corps  of  Engineers'  permit  to 
allow  the  continuation  of  the  disposal  of  refuse  and  sludge  at  the 
Mountain  View  site;  Planning  for  extensive  revision  in  the  method 
of  street  cleaning  through  the  use  of  controlled  parking  and  the 
increased  use  of  mechanical  sweepers;  and  Participating  in  the 
establishment  of  the  procedures  for  reviewing  projects  and  for 
assessing  their  impact  upon  the  environment. 

Also,  I wish  to  acknowledge  that  during  the  year,  Mr.  Arvid  H. 

Ekenberg,  after  26  years  of  outstanding  service  to  the  City,  retired 
from  the  position  of  Assistant  Director  in  charge  of  the  Maintenance 
and  Operation  Bureaus  of  the  Department. 

Once  again,  the  Assistant  Directors,  the  Bureau  Heads,  their  staffs 
and  the  personnel  of  the  Department  have  my  sincerest  appreciation 
for  their  continued  fine  efforts  and  cooperation.  I am  also  very 
thankful  to  you  for  your  help  and  support  in  matters  affecting  the 
Department . 


Very  truly  yours , 


S.  M.  Tatarian 
Director  of  Public  Works 


BUREAU  OF  ENGINEERING 


Robert  C.  Levy,  City  Engineer 


During  fiscal  year  1972-73*  the  activities  of  this  Bureau  were 
a continuation  of  the  major  projects  as  reported  in  the  1971-72 
Annual  Report  with  major  emphasis  on  moving  toward  adoption  of 
a Wastewater  Master  Plan  and  working  with  concerned  citizen 
groups  and  governmental  agencies  on  implementing  procedures 
and  requirements  for  processing  "environmental  impact  reports" 
for  all  projects  that  may  have  an  adverse  environmental  effect. 

The  administering  of  the  Industrial  Waste  Program  which  is 
reported  in  detail  later  on  in  this  report  was  switched  from 
the  Bureau  of  Water  Pollution  Control  to  the  Bureau  of  Engineer- 
ing Division  of  Sanitary  Engineering  during  this  fiscal  year 
to  provide  for  more  efficent  data  flow  in  determining  design 
parameters  for  the  treatment  plants  as  well  as  in  coordinating 
activities  with  state  and  federal  regulatory  agencies. 

In  November  of  1972  the  state  legislature,  after  a State 
Supreme  Court  decision  on  the  1970  Environmental  Quality  Act, 
passed  a law  requiring  the  Resources  Agency  of  California  to 
adopt  guidelines  for  implementation  of  the  above  act  within  60 
days  and  local  governmental  agencies  to  adopt  guidelines  within 
120  days.  The  state  guidelines  were  adopted  on  February  3, 

1973  and  the  City  Ordinance  134-73  was  approved  on  April  11, 

1973 • The  full  effects  on  public  works  projects  by  these  new 
requirements  are  not  known  at  the  time  of  this  writing;  however, 
we  do  expect  some  projects  to  be  delayed  due  to  the  additional 
review  processes  that  are  now  required. 

The  newly  enacted  EIR  requirements  have  delayed  the  processing 
of  several  of  the  subdivision  projects  submitted  during  the 
year.  Most  of  the  delays,  some  as  long  as  a couple  of  months, 
can  be  attributed  to  uncertainties  in  implementation  of  the 
requirements.  The  Department  of  City  Planning  has  crystallized 
their  position  in  the  matter  and  it  appears  that  future  submit- 
tals will  be  handled  in  a more  routine  manner.  Condominium 
conversion  projects  will  generally  be  approved  at  staff  level, 
while  developers  on  new  condominium  projects  will  be  immediately 
notified  to  submit  EIR  information. 

The  provisions  of  the  Coastal  Initiative,  which  was  passed  by 
the  voters  of  California  in  November  1972,  have  not  materially 
affected  any  public  works  project  or  any  subdivision  project 
within  the  past  year  with  the  exception  of  the  Lake  Merced  Hill 
Condominium  development  which  has  received  approvals  from  all 
concerned  agencies,  but  is  now  tabled  pending  approval  of  the 
Coastal  Commission. 
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ENVIRONMENTAL  IMPACT  EVALUATION  PROCESS 


SIGNIFICANT  ACTIVITIES 


A.  TRAFFIC,  TRAFFICWAYS  AND  TRANSPORTATION 

1.  GEARY  BOULEVARD,  UNDERPASS  AT  MASONIC  AVENUE 

The  intersection  of  Geary  Boulevard  and  Masonic  Avenue  is 
one  of  the  most  important  in  the  City,  In  1970  it  handled 
an  average  daily  traffic  volume  of  over  60,000  vehicles. 
Besides  being  a busy  intersection,  it  is  also  one  of  the 
most  dangerous.  In  the  six-year  period  from  1965  through 
1970,  there  were  345  reported  accidents  on  Geary  Boulevard 
from  Wood  Street  to  Lyon  Street.  Thus  the  primary  justi- 
fication for  the  grade  separation  at  the  intersection  is 
that  it  will  increase  safety  and  capacity  for  the  major 
traffic  movements  and  decrease  vehicular  delay  and  the 
resultant  congestion. 

The  Geary  Boulevard  project  consists  of  the  construction 
of  a four-lane  underpass  for  east  and  westbound  traffic  on 
Geary  Boulevard  at  Masonic  Avenue.  This  underpass  will 
provide  continuous  traffic  flow,  uninterrupted  by  traffic 
signals,  pedestrian  traffic,  cross  traffic,  parking  or 
turning  vehicles. 

All  pedestrian  movements,  turning  vehicles,  mass  transit 
vehicles,  and  local  access  will  be  accommodated  on  the 
signalized  surface  roadway.  Extensive  landscaping  is  also 
planned  for  the  surface  roadway  to  improve  esthetics. 

A feasibility  evaluation  study  revealed  that  the  Underpass 
is  also  fully  adaptable  to  any  future  plans  for  a rapid 
transit  station.  The  station,  located  beneath  the  Under- 
pass and  entirely  within  bedrock  material  can  be  construc- 
ted by  tunnel  method  after  the  Underpass  is  constructed. 

The  Underpass  walls  were  designed  for  at  rest  soil  pres- 
sures having  restraint  by  the  roof  structure.  This  more 
economical  method  of  design  requires  that  no  backfill  be 
placed  until  after  the  roof  structure  is  completed. 

The  roof  structure  is  reinforced  concrete  box  beam  spanning 
60  feet  designed  for  HS20  truck  loading  in  addition  to  earth 
surcharge.  'Retaining  walls  are  of  conventional  cantilever 
design. 

The  project  cost  is  estimated  to  be  $4,063,000.  It  is  a 
TOPICS  project  in  which  the  federal  government  will  parti- 
cipate through  the  State  for  funding  apportionment.  The 
total  amount  of  federal  funding  is  $1,590 >734  with  most  of 
the  remainder  coming  from  gas  tax  funds. 


The  project  was  advertised  on  April  4-5,  1972  and  bids 
were  received  on  May  10,  1972.  The  lowest  bidder,  Dan 
Caputo  Company  of  San  Jose  was  awarded  the  contract,  and 
construction  work  commenced  on  July  3*  1972. 

A major  element  of  the  project  involves  the  phasing  of 
construction  operations  to  route  and  maintain  traffic 
through  the  project  site  with  minimal  inconvenience  to 
motorists  and  businesses  consistent  with  construction 
requirements.  In  general,  construction  is  divided  into 
three  phases. 

During  the  first  phase  of  construction,  major  underground 
utilities  such  as  sewers  and  electric  conduits  are  relo- 
cated to  accommodate  the  Underpass.  During  this  phase, 
traffic  is  maintained  through  Geary  Boulevard. 

In  the  second  phase  of  construction,  major  excavation 
work  is  completed  and  a concrete  retaining  wall  is  con- 
structed in  the  north  side  of  Geary.  During  this  phase, 
the  contractor  elected  to  construct  a temporary  bridge 
on  Masonic  Avenue  to  carry  Masonic  traffic.  This  bridge 
enabled  the  contractor  to  excavate  through  the  Geary- 
Masonic  intersection  with  substantial  savings  in  construc- 
tion time  and  cost.  Both  east  and  westbound  traffic  is 
maintained,  although  restricted,  through  Geary.  The  west- 
bound through  traffic  is  routed  to  the  south  side  of  Geary 
while  work  is  carried  out  on  the  north  side  of  Geary. 

In  the  third  phase  of  construction,  both  east  and  west- 
bound Geary  through  traffic  is  detoured  to  Anza  and  Pine 
Streets  respectively  while  local  and  Muni  traffic  is  main- 
tained on  both  sides  of  Geary.  During  this  phase  of  con- 
struction, the  contractor  completes  all  work  in  the  south 
side  of  Geary,  builds  the  superstructure,  performs  elec- 
trical, drainage  and  tile  work,  and  completes  construction 
of  the  Underpass  roadway. 

Because  of  delays  and  unexpected  construction  problems,  the 
original  completion  date  of  January  21,  1974  and  the  further 
extension  of  time,  the  project  is  expected  to  be  completed 
and  the  Underpass  opened  to  traffic  by  Fall,  1974. 


2.  SEMI-EXCLUSIVE  RIGHT-OF-WAY  ON  JUDAH  STREET 

In  a dramatic  attempt  to  institute  a "transit  first"  policy 
on  a Sunset  District  street,  the  Department  of  Public  Works 
in  cooperation  with  the  Municipal  Railway's  Transit  Improve- 
ment Program  Organization  has  made  a proposal,  accepted  by 
City  governing  officials,  for  a semi-exclusive  right-of-way 
on  Judah  Street  between  Ninth  and  19th  Avenues.  This  treat- 
ment is  expected  to  be  the  model  of  other  portions  of  the 
City  streetcar  lines. 
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MODEL  OF  GEARY  BOULEVARD  UNDERPASS 


The  proposal  calls  for  widening  the  Judah  Street  roadway 
from  50  to  60  feet,  prohibiting  left  turns  at  all  inter- 
sections except  Funston  Avenue,  installing  a raised  (3" 
high),  right-of-way  for  streetcars,  and  installing  street- 
car preempted  signals  at  12th  and  Funston  Avenues.  Be- 
sides streetcars,  only  emergency  vehicles  and  motorists 
entering  or  leaving  their  garages  will  be  allowed  on  the 
right-of-way. 

This  improvement  in  addition  to  saving  streetcars  travel 
delay  should  increase  the  reliability  of  transit  schedules. 


3.  ST.  FRANCIS  CIRCLE  UNDERPASS 

TOPICS  and  Federal  Aid  Urban  System  funds  are  two  sources 
of  money  provided  by  the  Federal  government  to  provide  for 
improved  traffic  systems  in  urbanized  areas.  The  availa- 
bility of  these  funds  caused  us  to  look  at  numerous  loca- 
tions in  San  Francisco  with  regard  to  improving  traffic 
operations,  safety  and  capacity,  and  to  develop  a list  of 
those  locations  in  greatest  need.  Two  locations,  Geary 
Boulevard  at  Masonic  Avenue,  and  St.  Francis  Circle,  led 
the  list  of  locations  where  greatest  traffic  and  trans- 
portation benefits  could  be  realized  by  some  sort  of  major 
capital  improvement.  A grade  separation  at  Geary  and 
Masonic  is  presently  under  construction. 

The  St.  Francis  Circle  project  consisted  of  an  underpass 
from  westbound  Portola  Drive  to  both  southbound  Junipero 
Serra  Boulevard  and  westbound  Sloat  Boulevard. 

After  Geary  and  Masonic,  St.  Francis  Circle  was  the  location 
in  San  Francisco  which  showed  the  greatest  overall  need  and 
the  greatest  possible  transit  improvement  by  construction  of 
a grade  separation.  Preliminary  plans  were  prepared  and  a 
project  report  was  developed  and  submitted  to  the  Federal 
Highway  Administration  in  the  Fall  of  1972.  The  report  was 
subsequently  approved. 

Various  divisions  in  the  Bureau  started  work  on  plans  and 
specifications  in  November  of  1972,  and  on  January  30*  1973, 
the  completed  plans  and  specifications  were  submitted  to  the 
California  State  Division  of  Highways  for  construction  of 
the  underpass  at  an  estimated  cost  of  $3,000,000.  This  sub- 
mittal complied  with  the  deadline  for  plans  and  specifica- 
tions of  February  1,  1973. 

San  Francisco  Planning  and  Urban  Renewal  Association,  the 
Municipal  Railway,  the  Chamber  of  Commerce  and  other  agen- 
cies were  interested  in  the  project  and  anxious  for  its 
approval.  However,  because  of  diverging  views  between  two 


neighborhood  groups  adjacent  to  St.  Francis  Circle  regard- 
ing traffic  circulation  in  the  area  and  on  local  streets 
caused  the  issue  to  become  somewhat  cloudy.  This  tended 
to  polarize  sentiment  either  strongly  in  favor  of  or 
strongly  opposed  to  the  project.  Subsequently,  the  pro- 
ject was  stopped  by  the  Board  of  Supervisors.  At  the 
present  time,  this  Division  is  reviewing  alternative  plans 
with  the  hopes  that,  in  the  1973-74  annual  report,  an  up- 
dating of  the  status  of  this  project  will  show  some  pro- 
gressive movement. 


4.  DOWNTOWN  PARKING  METER  PROGRAM 

During  the  year  the  Board  of  Supervisors  established  two 
parking  meter  areas  in  the  downtown  section  of  the  City 
and  set  new  parking  time  limits  and  meter  rates  for  these 
areas  as  follows : 

Area  1 (downtown  core  area) 
limit  - 30  minutes 

rate  - 5^  for  each  b minutes,  up  to  a maximum 
of  25^  for  30  minutes. 

Area  2 (downtown  except  for  core  area) 
limit  - 60  minutes 

rate  - 5^  for  each  12  minutes,  up  to  a maximum 
of  25^  for  60  minutes. 

These  changes  are  intended  to  free  the  on-street  parking 
spaces  of  long-time  parkers  and  make  them  available  for 
short-time  parkers.  At  the  same  time,  the  increased  rates 
should  result  in  at  least  $500,000  more  revenue  per  year, 
which  is  intended  to  be  used  to  provide  more  off-street 
parking  spaces  for  short-time  parkers.  The  implementation 
of  these  changes  is  now  underway.  The  coordination  and 
the  parking  sign  changes  are  being  done  by  our  Traffic 
Engineering  Division;  the  meter  changes  are  being  done  by 
contract . 


5.  MONTGOMERY  STREET  SCRAMBLE  SYSTEM 

At  the  request  of  the  San  Francisco  Chamber  of  Commerce, 
"scramble*  traffic  signal  control  was  once  again  instituted 
at  four  Montgomery  Street  intersections  (Sutter,  Bush,  Pine 
and  California).  For  the  uninitiated,  "scramble"  signal 
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control  provides  an  exclusive  pedestrian  phase  during  which 
pedestrians  may  cross  the  street  in  any  direction  including 
diagonally.  During  the  vehicular  phases,  they  are  prohi- 
bited from  crossing  and  thus  some  turns  can  be  made  without 
conflict. 

Before  and  after  vehicular  delay  studies  were  made  at  all 
intersections  except  California  Street.  This  was  omitted 
because  of  construction  work  at  that  intersection. 


Vehicular  Delay 


Hourly 

Volume 

Delay  per 

Vehicle 

Street 

Before 

After 

Before 

After 

Montgomery 

1004 

831 

10.9 

27.1 

Sutter 

192 

224 

10.5 

19.9 

Bush 

924 

946 

18.2 

25.5 

Pine 

846 

730 

13.7 

22.2 

From  the  table,  it  can  be  seen  that,  despite  a decided  de- 
crease in  traffic  volume,  vehicular  delay  increased  spectac- 
ularly, in  one  case  by  as  much  as  150  per  cent. 

Also,  pedestrian  travel  times  on  Montgomery  were  compared 
with  those  on  Sansome,  a street  without  "scramble".  The 
studies  at  Pine  and  Sansome  and  Montgomery  and  Sansome 
showed  that  pedestirans  crossing  diagonally  across  the  in- 
tersection took  about  7 seconds  longer  at  the  "scramble" 
intersection.  The  difference  in  delay  would  be  much  greater 
for  those  pedestrians  just  crossing  one  street. 

From  the  viewpoint  of  better  mobility,  "scramble"  has  not 
been  a success.  Whether  or  not  it  will  be  retained  is  prob- 
lematical. 


6.  CANDLESTICK  PARK  TRAFFIC  IMPROVEMENTS 

The  fall  of  1972  saw  the  first  49* er  football  games  played  at 
Candlestick  Park  before  the  ultimate  sized  crowd  of  over 
61,000  people.  This  gathering  while  not  unusual  in  other 
cities  was  new  to  San  Francisco  because  18,000  seats  had  just 
been  added  to  the  stadium.  This  increased  attendance  further 
amplified  the  need  to  develop  improved  traffic  and  pedestrian 
circulation  facilities. 

In  September  of  1972,  the  California  State  Division  of  High- 
ways completed  construction  of  a new  interchange  connecting 
the  James  Lick  Freeway  with  Harney  Way.  This  interchange 
provided  an  off-ramp  for  southbound  freeway  traffic  and  on- 
ramp  for  southbound-destined  traffic  leaving  Candlestick 
Park.  The  immediate  impact  of  this  development  was  a size- 
able reduction  in  the  number  of  cars  on  Blanken  Avenue  and 
diversion  of  these  cars  to  the  new  ramp. 
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To  further  increase  the  shift  of  traffic  from  local  streets 
to  the  new  roadway*  the  Bureau  of  Engineering  has  developed 
two  other  projects.  The  first*  the  widening  of  Harney  Way 
between  Jamestown  Avenue  and  the  new  interchange*  is  sched- 
uled to  be  advertised  for  bid  in  mid-1973  and  completed  for 
the  1973  football  season.  This  coupled  with  hope  for  im- 
proved freeway  operations  should  help  to  increase  the  shift 
of  traffic  from  local  streets  to  Harney  Way.  The  second  is 
a pedestrian  overpass  over  Harney  Way.  The  pedestrian  over- 
pass contract  was  awarded  in  April  and  work  is  under  way. 

It  is  expected  that  work  will  be  completed  in  time  for  the 
first  football  game  of  the  197^  season. 

The  traffic  improvements*  plus  a revised  parking  layout  for 
the  parking  lot  at  Candlestick  Park*  should  provide  for 
smoother  traffic  in  the  area  for  motorists*  bus  patrons,  and 
pedestrians.  Increased  emphasis  on  bus  transportation  to 
events  at  Candlestick  Park  with  improved  parking  facilities 
for  the  buses*  should  also  help  to  improve  traffic  conditions 
in  the  area. 


7.  Street  Pavement  Rating  Program 


Prior  to  1971  we  based  our  street  reconstruction  and  resur- 
facing program  on  streets  that  were  observed  by  City  forces 
to  be  in  need  of  repair  and  from  investigation  of  complaints. 

In  June  of  1971  the  City  Engineer  initiated  a street  pavement 
rating  program  to  obtain  a priority  rating  for  all  the  City 
maintained  streets.  It  was  contemplated  at  that  time  that 
the  program  would  include  in  its  consideration  all  factors 
having  an  influence  on  the  structural  section  and  the  ride- 
ability  of  the  roadway.  The  priority  rating  would  be  deter- 
mined by  the  objective  evaluation  of  the  factors  considered. 

Nine  factors  were  included  for  consideration  in  the  rating 
program.  Each  factor  was  weighted  as  shown  on  the  survey 
sheet.  The  surface  condition  of  the  pavement  was  assigned  a 
point  rating  between  1 and  25;  the  visual  appearance,  between 
0 and  6;  the  sealable  surface  cracks,  between  0 and  3;  the 
rideability,  between  1 and  17.  Both  the  traffic  volume  and 
the  mass  transit  were  rated  in  term  of  rideability.  The  total 
rating  for  any  one  block  or  any  one  street  intersection  would 
be  the  sum  of  the  factors  "A"  through  "F". 

Six  men  from  the  Street  Improvement  and  Reconstruction  Section 
were  assigned  to  this  program  on  a part  time  basis.  For  a 
period  of  one  and  one  half  years,  they  inspected  over  800  miles 
of  streets  and  prepared  some  22,000  rating  cards. 

The  completed  data  cards  were  processed  and  computer  print-outs 
were  made  from  these  cards.  Two  separate  print-outs  were  made, 
one  in  the  alphabetical  order  and  the  other  in  the  order  of 
total  rating. 

It  is  hoped  that  beginning  in  the  fiscal  year  1973-7^  street 
resurfacing  and  pavement  reconstruction  will  be  done  in  the 
order  of  priority  established  in  the  street  pavement  rating 
program. 


8.  Handicap  Ramps 

The  amended  Health  and  Safety  Code  and  the  Government  Code  of 
the  State  of  California  require  that  all  new  curbs  and  side- 
walks constructed  after  March  4,  1972  shall  be  made  accessible 
to  and  usable  by  the  physically  handicapped  in  accordance  with 
the  applicable  requirements  of  the  American  Standard  Association 
Specifications . 


PAVEMENT  SURVEY  FIELD  SHEET 


STREET  OR 
INTERSECTION. 


FROM 


DATE 


_TO_ 


(A) 

ASPHALT  CONCRETE 

(F)  (N) 

FLAT NORMAL 

(N)  (I)  (L) 

(CH)  CURB  HEIGHT  '.  8"-  5*' 5"-  3" 3"-0' 


(RS)  ROADWAY  SURFACE! 
(RC)  ROADWAY  CROWN  ! 


(C) 

CONCRETE 

(H)  (VH) 

HIGH VERY  HIGH_ 


A . SURFACE  CONDITION 


(E) 

(6) 

(F) 

(P) 

(VP) 

EXCELLENT 

GOOD 

FAIR 

POOR 

VERY  POOR 

1 

4 

9 

16 

25 

"a" 

B.  VISUAL  APPEARANCE 


(G) 

(F) 

(P) 

GOOD 

FAIR 

POOR 

0 

2 

6 

"b" 

C.  SEALABLE  SURFACE  CRACKS 


(L) 

(M) 

(H) 

LOW 

MEDIUM 

HIGH 

0 

1 

3 

D RIDEABI LITY 


(E) 

(G) 

(F) 

(P) 

(VP) 

EXCELLENT 

GOOD 

FAIR 

POOR 

VERY  POOR 

1 

5 

9 

13 

17 

E.  TRAFFIC 
VOLUME 


0 

TO 

2000 

2001 

TO 

4000 

4001 

TO 

6000 

0009 

01 

1009 

8001 

TO 

10,000 

10,001 

TO 

12,000 

12,001 

TO 

15, 000 

000*81 

01 

100‘SJ 

18,001 

TO 

21,000 

21,001 

TO 

24,000 

■3 

cv 

AND 

ABOVE 

0 

0.1 

0.2 

0.3 

0.4 

0.5 

0.6 

0.7 

0.8 

0.9 

1.0 

F.  MASS  TRANSIT 


LOW 

0.2 


MEDIUM 

0.4 


HIGH 

0.6 


TOTAL  RATING  = T_ 
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To  comply  with  the  requirements  of  the  above  mentioned  codes 
the  Bureau  of  Engineering  has  designed  and  adopted  a stand- 
ard handicap  ramp  for  use  throughout  the  City.  The  adopted 
handicap  ramp  is  basically  a miniature  driveway  with  the  fol- 
lowing dimensions: 

Slope  of  Ramp 

Width  of  Ramp 

Transition  Slope  at  Curb  Pace 
Lip  at  Gutter 

Since  the  preferred  location  for  handicap  ramps  is  within  a 
marked  pedestrian  crosswalk,  the  logical  location  for  them 
would  be  at  or  near  a curb  return.  All  the  handicap  ramps 
constructed  or  under  construction  to  date  are  located  in  this 
area. 


11.45# 

36" 

1:4 

1 it 

2 


9.  Slurry  Seal 

During  the  year  a contract  was  completed  for  applying  slurry 
seal  to  the  streets  within  St.  Mary's  Park  and  to  Mission 
Street  between  15th  and  17th  Streets  and  between  23rd  and  2pth 
Streets.  The  ease  of  application  and  resulting  appearance  in- 
dicates that  this  method  should  be  ;iven  consideration  else- 
where. 

Slurry  seal  is  an  asphalt  mixture  made  from  closely  graded 
fine  aggregate,  emulsified  asphalt  and  water,  all  calibrated 
and  mixed  to  form  a mortar  like  compound.  This  mixture  is 
applied  in  a thin  even  coat  (approximately  3/1 6 inch)  by  use 
of  a specially  designed  applicator  machine  which  mixes  the 
ingredients  at  the  same  rate  that  it  is  applied. 

Slurry  seal  improves  the  appearance  of  an  aged  and  worn  sur- 
face, seals  the  surface  from  moisture  reaching  the  subgrade, 
helps  prevent  the  pavement  from  raveling  and  spalling,  im- 
proves skid  resistance  and  creates  a minimum  of  inconvenience 
to  property  and  to  the  general  public  during  application. 

Since  this  method  applies  a thin  coat  of  asphalt  to  the  pave- 
ment surface,  its  life  will  be  somewhat  shorter  than  for  nor- 
mal resurfacing.  The  cost,  however,  of  the  slurry  seal  proc- 
ess is  20-25#  the  cost  of  resurfacing. 

Periodic  inspection  will  be  made  of  these  slurry  sealed  areas 
to  judge  their  life  and  feasibility  for  future  use  in  other- 
areas  of  the  City. 


B.  ENVIRONMENTAL  WASTE  CONTROL 


. Federal  and  State  Action 

During  1972  the  Congress  wrote  a massive  revision  of  the 
Federal  Water  Quality  Act.  These  amendments,  known  as 
Public  Law  92-500,  were  finally  enacted  over  the  Presi- 
dent's veto  and  took  effect  in  October.  Of  greatest 
importance  to  San  Francisco  is  the  requirement  that  dis- 
charges into  either  the  Pacific  Ocean  or  San  Francisco 
Bay  be  subject  to  secondary  treatment.  There  is  no  pro- 
vision for  any  waiver  of  this  requirement  but  the 
Environmental  Protection  Agency  (EPA)  must  still  define 
"secondary  treatment".  The  Act  also  requires  that  by 
1983  publicly  owned  treatment  works  must  provide  "the 
best  practicable  waste  treatment  technology" . The  EPA 
is  left  with  the  job  of  defining  the  standards  of  effluent 
limits  for  pollutants,  toxicity,  and  industrial  pretreat- 
ment. To  help  finance  this  mammoth  undertaking,  the 
Federal  Government  is  increasing  its  share  of  construction 
grants  from  a maximum  of  55$  to  75$*  Since  the  State  has 
enacted  legislation  fixing  its  share  at  12|$,  new  projects 
may  be  eligible  for  87 funding. 

Although  Public  Law  92-500  authorizes  a total  of  $11  bil- 
lion for  these  Federal  grant  funds  through  the  end  of 
Fiscal  1973-1974,  the  President  has  allotted  only  $5  bil- 
lion of  these  funds.  Another  $7  billion  is  authorized 
for  the  fiscal  year  ending  June  30,  1975  hut  the  President 
has  not  acted  on  this  yet.  The  impoundment  of  these  grant 
monies  is  sure  to  delay  nation-wide  compliance  with  the 
law. 

Although  the  State  Water  Resources  Control  Board  certified 
$33-5  million  for  the  first  phase  of  the  Dry  Weather  Pro- 
ject, the  EPA  did  not  fully  concur.  It  did  approve  $10 
million  to  improve  the  Southeast  Water  Pollution  Control 
Plant  but  decided  that  the  $23.5  million  North  Point  to 
Southeast  transport  system  will  need  an  Environmental 
Impact  Statement.  This  will  delay  the  advertisement  of 
the  transport  system  for  about  one  year. 

The  State  Board  also  adopted  a Water  Quality  Control  Plan 
for  the  Ocean  Waters  of  California  in  July  1972.  The 
plan  sets  out  stringent  water  quality  objectives  and 
requirements  for  waste  discharges  into  coastal  waters. 

It  also  prohibited  waste  discharges  into  areas  of  special 
biological  significance.  Since  the  Regional  Water  Quality 
Control  Board  had  recently  designated  Seal  Rocks  and  the 
Farallone  Islands  as  such  areas,  this  has  ruled  out  the 
continuation  of  the  Richmond-Sunset  plant's  present  out- 
fall. The  Ocean  Plan  also  prohibits  the  bypassing  of  un- 
treated wastes  to  the  ocean.  Since  San  Francisco  now 


has  eight  outfalls  which  dump  raw  sewage  into  the  Ocean 
during  rainy  weather,  this  presents  new  problems  for  the 
Bureau  of  Engineering. 

California  has  been  administering  its  own  federal  con- 
struction grant  program  and  has  had  authority  to  allocate 
the  funds.  In  the  past  it  has  decided  that,  since  there 
are  insufficient  funds  to  cover  all  dry  weather  projects, 
separate  wet  weather  projects  will  not  qualify  for  grants. 
However,  it  now  seems  possible  that  the  State  may  allow 
future  funding  for  combined  dry  and  wet  weather  facilities 
if  the  major  emphasis  is  on  dry  weather  control. 

In  October  1972  the  Regional  Water  Quality  Control  Board 
adopted  Cease  and  Desist  Orders  against  the  discharges  at 
the  North  Point  and  Southeast  plants.  In  January  1973 
the  Regional  Board  issued  two  further  orders  compelling 
the  City  to  comply  with  all  dry  weather  requirements  by 
September  1,  1977.  These  orders  contain  a definite  time 
schedule  for  the  construction  of  interim  chlorination 
and  dechlorination  facilities  and  a new  diffuser  at  North 
Point,  the  North  Point  to  Southeast  transport  system, 
expanded  primary  and  second  level  treatment  at  Southeast, 
and  the  completion  of  a bay  or  ocean  outfall.  If  the  City 
fails  to  comply,  the  Regional  Board  may  impose  new  penal- 
ties such  as  another  sewer  permit  ban  or  even  fines. 

In  May,  California  became  the  first  state  to  be  delegated 
the  responsibility  for  the  National  Pollutant  Discharge 
Elimination  System  ( NPDES ) by  the  EPA.  This  is  a system 
requiring  all  dischargers,  municipal,  industrial  and  agri- 
cultural to  obtain  permits  to  discharge  into  navigable 
waters.  The  lengthy  application  that  large  cities  must 
complete  will  require  extensive  analysis  of  all  treatment 
plant  influent  and  effluent.  The  State  will  use  this 
information  for  setting  future  standards. 

The  Bay  Area  Sewage  Services  Agency  (BASSA)  is  in  the 
process  of  establishing  a regional  water  quality  manage- 
ment plan  by  reviewing  and  evaluating  the  sub -regional 
plans.  It  has  until  January  1,  197^-  to  complete  this. 
However,  when  the  Regional  Board  adopts  the  Basin  Plan 
in  early  1973 5 BASSA  may  have  to  modify  their  plan.  BASSA 
is  also  studying  the  potential  for  wastewater  reclamation 
in  the  Bay  Area. 

In  addition,  the  State  Board  and  U.S.  Bureau  of  Reclamation 
and  Department  of  Water  Resources  are  conducting  a joint 
study  of  wastewater  reclamation  in  the  bay  and  delta  areas. 
They  plan  to  evaluate  the  possible  uses  of  reclaimed  water, 
including  transporting  San  Francisco's  wastewater  to  the 
San  Joaquin  Valley  for  irrigation.  The  Bureau  of  Engineer- 
ing does  not  anticipate  that  this  will  prove  to  be  feasible 
because  of  the  distance  involved  and  the  high  salt  content 
of  the  City’s  effluent. 


2.  Federal  Grant  Activities 


Federal  and  State  grant  offers  totaling  $8,000,000  were 
accepted  by  the  City  to  aid  in  the  construction  of  improve- 
ments at  the  Southeast  Water  Pollution  Control  Plant.  These 
funds  are  intended  to  provide  80$  of  the  cost  to  match  the 
City's  20$,  the  breakdown  being  $7,500,000  Federal,  $500,000 
State,  and  $2,000,000  City. 


Application  documents  were  prepared  and  submitted  for  87i$ 
Federal  and  State  grant  participation  under  the  new  laws 
in  the  $3,500,000  Stage  1 engineering  effort  for  the  Dry 
Weather  program,  and  for  aid  in  the  construction  of  a $600 
000  water  pollution  control  system  for  County  Jails  2 and 
in  San  Bruno.  Grant  funds  were  also  requested  to  aid  in 
an  additional  $100,000  worth  of  work  at  the  Baker  Street 
Dissolved  Air  Flotation  Facility. 
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Supplemental  reimbursement  of  approximately  $1,700,000  for 
projects  built  between  1966  and  1972  was  requested,  in 
accordance  with  a section  of  the  1972  amendments  to  the 
Federal  Water  Pollution  Control  Act  (PL  92-500)  which  pro- 
vides for  a retroactive  increase  of  Federal  grants  to  a 
total  of  55$  for  those  years. 


During  the  year,  the  final  Environmental  Impact  Statement 
covering  the  $200  million  Dry  Weather  Project  was  published 
and  transmitted  to  governmental  agencies  and  interested 
organizations.  Also  published  and  transmitted  to  appro- 
priate agencies  were  a Revenue  Program  report  and  an 
Industrial  Waste  Program  report.  All  these  documents  are 
comprehensive  in  scope,  providing  a vast  amount  of  infor- 
mation in  support  of  the  Dry  Weather  project. 


The  Grants  Section  also  has  the  responsibility  of  keeping 
abreast  of  the  latest  State  and  Federal  laws  and  regulations 
as  they  effect  the  City’s  water  pollution  control  program. 


3-  Wastewater  Management  Master  Plan 

The  "San  Francisco  Master  Plan  For  Wastewater  Management" 
which  was  published  in  September  1971  and  is  described 
more  fully  in  1971-1972  Annual  Report,  has  been  moved  a 
number  of  steps  closer  to  adoption  by  the  Board  of  Super- 
visors . 

As  described  in  the  previous  Annual  Report  the  San  Francisco 
Master  Plan  For  Wastewater  Management,  prepared  by  the 
Department  of  Public  Works,  was  submitted  to  the  joint 
Finance  and  Health  and  Environment  Committees  of  the  Board 
of  Supervisors  in  September  1971.  The  joint  Committee 
tabled  the  matter  with  instructions  to  obtain  the  approval 
of  both  the  San  Francisco  Park  and  Recreation  Commission 
and  City  Planning  Commission.  In  conformance  of  the  direc- 
tion of  the  Board,  the  Department  has  secured  the  review 
and  approval  of  the  City  Planning  Commission  and  the  Recre- 
ation and  Park  Commission.  In  addition  the  Department 
appointed  the  firm  of  J.B.  Gilbert  and  Associates  to  review 
and  evaluate  the  Master  Plan.  This  review  was  completed 
and  their  recommendations  on  staging  incorporated  into  the 
program  which  was  submitted  to  the  Board  of  Supervisors  in 
June . 

The  Board  of  Supervisors  also  appointed  a citizens  committee 
for  public  participation  in  evaluating  the  plan  and  review 
of  the  concepts.  The  Department  has  made  presentations  to 
the  committee  and  is  continuing  to  assist  them  in  their 
review. 

Concurrently,  the  Department  has  had  to  make  revisions  in 
the  Master  Plan  due  to  subsequent  actions  of  the  Environ- 
mental Protection  Agency  and  State  Water  Resources  Control 
Board.  These  revisions  are  included  in  the  document,  "San 
Francisco  Master  Plan  For  Wastewater  Management  - Supple- 
ment I"  which  report  was  completed  and  transmitted  to  the 
Board  of  Supervisors  in  May  1973* 

The  concepts  contained  in  Supplement  I have  been  presented 
to  the  staff  of  the  EPA,  SWRCB,  RWQCB,  and  to  the  San 
Francisco's  Citizens  Participation  Committee  For  Wastewater 
Master  Plan. 

It  is  expected  that  the  Board  of  Supervisors  will  hold 
several  public  hearings  on  this  matter  and  that  their  action 
will  be  forthcoming  prior  to  the  August  1973  meeting  of 
the  Regional  Board. 


4 . Wastewater  Treatment  Pilot  Plant  Study 

In  response  to  the  newer  policies  and  requirements  of  the 
EPA  and  State  regulatory  agencies  which  have  been  recently 
adopted,  the  City  has  under  taken  a large  scale  pilot 
plant  evaluation  of  various  wastewater  treatment  processes. 
The  processes  under  study  include  the  full  range  of  second- 
ary and  tertiary  treatment  processes  in  various  combinations. 
The  objective  of  the  study  is  to  develop  the  necessary 
removal  data  and  design  criteria  to  enable  the  City  to  pro- 
ceed with  the  selection,  design  and  construction  of  the 
best  processes  for  the  City's  needs  both  present  and  future. 
The  parameters  being  evaluated  range  from  those  presently 
required  for  bay  and  ocean  discharge  to  those  which  are 
anticipated  to  be  required  for  various  categories  of  recla- 
mation and  reuse. 

Over  100  constituents  are  under  consideration  in  5 different 
process  chains  and  the  pilot  plant  will  be  operated  at  each 
treatment  plant.  The  final  selection  of  processes  will  be 
dependent  upon  the  removals  of  the  critical  constituents  to 
meet  both  present  and  projected  standards. 

The  completion  of  the  pilot  plant  operation  is  projected 
for  December  1973  with  a final  report  to  be  complete  in 
March  1974 . The  consulting  firm  on  this  study  is  CH2M  Hill, 
Engineering. 


5.  1972  Sewer  Bond  Issue 

On  November  7*  1972  the  City's  voters  approved*  by  a 
majority  of  over  73$,  a $25  million  general  obligation 
bond  issue  to  improve  San  Francisco's  sewage  system  and 
reduce  flooding.  Half  of  the  total  will  be  used  to  en- 
large sewers  which  are  now  more  than  50$  undersized. 

$7.5  million  will  be  used  to  replace  deteriorating  and 
collapsing  sewers*  many  of  which  date  from  the  l860's; 

$1  million  of  this  money  will  replace  deficient  sewers 
in  the  lower  Market  Street  area  prior  to  the  completion 
of  the  Market  Street  Beautification  Program.  Aquatic 
Park  at  the  Hyde  Street  Pier*  a prime  water  sport  and 
recreational  area*  will  benefit  from  a $2.5  million  pro- 
ject to  halt  discharge  into  San  Francisco  Bay.  The 
remaining  $2.5  million  will  be  used  to  eliminate  undesira- 
ble interconnections  which  cause  problems  in  controlling 
the  flow  of  the  entire  system*  to  alter  certain  catch- 
basins  which  discharge  solids  at  the  beginning  of  rainfalls* 
hampering  effective  treatment  plant  operation*  to  provide 
surface  drainage  for  some  of  the  City's  217  low  points 
which  might  be  flooded  during  an  extremely  heavy  storm* 
and  to  extend  the  sewer  system  into  previously  unserved 
areas . 

It  was  essential  to  pass  the  1972  Bond  Issue  to  permit 
the  smooth  development  of  the  Bureau  of  Engineering's  pro- 
gram since  funds  from  previous  bond  issues  would  have  been 
exhausted  during  197^. 

In  order  to  complete  the  concepts  developed  in  The  San 
Francisco  Master  Plan  For  Wastewater  Management*  1971, 
future  Sewer  Bond  Issues  will  be  proposed  to  enable  the 
City  to  continue  an  orderly*  progressive,  well-planned 
sewer  program  that  will  preserve  public  health  and  welfare. 


b.  YERRA  BUENA  CENTER  SEWER  RELOCATION 


This  relocation  of  a portion  of  the  North  Point  Main  Sewer, 
(the  major  sewer  collecting  dry  weather  flow  from  the 
Mission  District  northerly  to  the  North  Point  Water  Pollution 
Control  Plant  at  Bay  and  Kearny  Streets) , around  the  Yerba 
Buena  Center  development,  is  to  divert  sewage  flow  from  the 
existing  sewer  in  Howard  Street  between  Fourth  and  Third 
Streets  and  reroute  the  flow  into  a new  sewer  from  Fourth  and 
Howard  up  Fourth  to  Mission  and  down  Mission  to  Second  - a 
length  of  approximately  2,475  feet.  The  relocation  was  nec- 
essary to  accommodate  the  construction  of  an  underground 
exhibit  hall  and  parking  structure  connected  with  the  Yerba 
Buena  project  that  would  physically  conflict  with  the  exist- 
ing sewer.  The  interior  diameter  of  the  new  sewer  is  8 feet 
with  invert  ranging  from  elevation  minus  7.55  feet  at  Fourth 
and  Howard  Streets  to  elevation  minus  8.75  feet  at  Second 
and  Mission. 

The  surface  topography  along  the  alignment  is  relatively 
level  with  existing  pavement  surface  ranging  from  elevation 
-i-24  feet  at  Fourth  and  Mission  to  elevation  +l'j  feet  at 
Second  and  Mission.  The  air  space  above  the  alignment  for 
the  sewer  is  congested  with  trolley  bus  power  lines  and  high 
voltage  power  lines.  Also,  there  are  considerable  subsur- 
face utility  structures  along  the  alignment.  These  consider- 
ations suggested  use  of  a tunneling  technique  for  construc- 
tion of  the  sewer.  In  addition  to  savings  in  utility  relo- 
cation, the  tunneling  technique  is  the  least  disruptive  to 
traffic  and  had  it  been  necessary  to  meet  construction  dead- 
lines, a 24-hour  per  day  operation  could  have  been  insti- 
tuted. 

The  tunneling  machine  consists  essentially  of  a 12-foot 
diameter  steel  cylinder  shield  with  numerous  hydraulic  con- 
trols and  mechanisms  within  it  to  (1)  advance  the  machine 
cutting  into  the  soil,  (2)  move  the  soil  into  a conveyor 
belt,  and  (3)  to  control  soil  at  the  head  and  avoid  possible 
cave- ins . 

Temporary  tunnel  lining  consisting  of  expanded  steel  circu- 
lar frames  spaced  at  4-foot  centers  with  4-inch  solid  timber 
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lagging  between  frames  was  placed  within  the  tail  end  of  the 
shield  providing  maximum  safety  to  workmen  at  all  times.  The 
lining  later  was  used  as  the  outside  formwork  for  the  con- 
concrete  conduit. 

The  contract  being  performed  by  Constructors  - Pamco  of 
Seattle,  Washington  is  expected  to  be  completed  in  August 
1973  at  an  approximate  cost  of  $2,040,000.  The  funds  for 
the  project  are  being  supplied  by  the  Redevelopment  Agency. 


After  tunneling  machine  has  excavated  face  of  tunnel, 
steel  ribs  at  4'  centers  with  treated  timber  lagging 
between  are  placed  to  form  a support  for  the  surrounding 
soil.  Interesting  items  in  this  photo  include:  (1)  Con- 

veyor belt  arrangement  which  takes  excavated  soil  from 
face  of  tunnel  and  deposits  it  in  spoil  cars  which  ride 
on  rails  in  lower  portion  of  photo.  These  rails  are 
placed  on  a false  timber  floor  which  will  be  removed  as 
concrete  lining  is  placed.  (2)  Conduit  on  left  of  photo 
is  fresh  air  duct.  (3)  Wood  shavings  seen  piled  in  lower 
left  are  used  to  seal  cracks  between  pieces  of  wood  lag- 
ging, thus  preventing  ground  water  from  carrying  surround- 
ing soil  into  tunnel  and  creating  voids  behind  lagging. 

(4)  Various  other  lines  and  conduits  are  for  lighting, 
telephone  communication  and  water  removal  systems. 


Photo  showing  laser  beam,  which  is  used  for  tunnel  alignment. 


Loaded  spoil  cars  are  being  removed  from  tunnel.  Instrument 
afixed  to  top  of  tunnel  produces  laser  beam  which  is  used  for 
tunnel  alignment.  This  photo  shows  end  of  concrete  liner. 
Grout  will  be  placed  through  grout  holes  through  the  concrete 
liner,  thus  filling  any  void  between  the  tunnel  shoring 
system  and  the  concrete  liner.  Final  product  then  is  an  8' 
diameter  reinforced  concrete  sewer. 


7.  Lower  Market  Street  Area  Sewer  Activity 

The  Division  of  Sanitary  Engineering  conducted  a variety 
of  studies  reviewing  sewer  patterns  and  sizes.  Of  prime 
concern  was  the  Lower  Market  Street  separate  storm  and 
sanitary  systems,  both  of  which  have  been  subject  to  sub- 
sidence deformation.  These  deformations,  together  with 
size  deficiencies  and  structural  failures,  caused  increased 
chronic  sewer  problems  in  the  area.  To  resolve  the  pro- 
blem, portions  of  the  replacement  works  were  initiated  in 
conjunction  with  BARTD  and  the  Market  Street  beautification. 
The  remaining  works  are  included  in  72  Sewer  Bond  Issue 
and  in  the  Master  Plan  For  Wastewater  Management. 

As  a result  of  the  multi-faceted  study,  a plan,  including 
an  area-wide  sewer  pattern  and  sewer  sizing  was  developed 


enabling 
lowing : 

several  long-range  decisions 

regarding  the  fol- 

1. 

Replacements . 

2. 

Enlargements . 

3. 

Side  sewer  revisions. 

4. 

Abandonment  of  the  separate 

sanitary  sewers. 

5. 

Consolidation  of  Outfalls  28  and  29  as  recommended 
in  the  Master  Plan  For  Wastewater  Management. 

The  logical  abandonment  of  the  separate  system  was  planned 
including  phasing  of  the  portions  of  work  in  conjunction  with 

1 .  BARTD 


2.  Market  Street  Beautification  Program 

3.  New  private  construction  while  maintaining  service 
to  all  properties. 

The  revision  of  side  sewers  will  permit  abandonment  of 
approximately  18,000  linear  feet  of  separate  sanitary  sewers 
which  are  excessively  deep  and  in  a state  of  failure  at 
many  locations.  According  to  the  Maintenance  Bureau,  much 
of  the  system  has  sagged,  cracked,  crushed  and  filled  with 
sediment  to  such  an  extent  that  it  is  unmaintainable. 

The  installation  of  sewers  on  Market  Street  between  Steuart 
and  Spear  will  be  completed  in  conjunction  with  BARTD  con- 
tracts. 

A contract  for  sewers  in  Fremont,  Beale,  and  Main  Streets 
was  advertised  for  bids  in  June  1973. 


The  abandonment  of  the  separate  systems  involves  side  sewer 
connections  from  approximately  150  individual  properties. 
Contact  has  been  made  with  individual  property  owners  noti- 
fying them  that  their  building  side  sewers  must  be  con- 
nected to  the  combined  sewer  system.  In  many  cases  there 
are  more  than  one  side  sewer  at  each  property. 

The  City  will  install  the  new  side  sewers  in  the  street 
area  from  the  main  sewer  to  the  curb,  however,  it  will  be 
the  property  owner's  responsibility  to  do  the  necessary 
work  to  bring  storm  and  wastewater  to  the  new  side  sewer. 

The  enlargement  of  other  sewers  in  the  Lower  Market  Street 
area  will  be  financed  by  the  1972  Bond  Issue  in  the  amount 
of  $1  million.  It  is  estimated  that  approximately  2 miles 
will  need  to  be  upgraded. 


8.  Southeast  Water  Pollution  Control  Plant 

Various  Projects  Under  Design  and  Construction 

Giant  strides  were  made  at  the  Southeast  Water  Pollution 
Control  Plant  during  1972-1973.  Among  the  many  activities 
undertaken  at  the  Plant,  three  major  projects  were  worked 
on  by  the  Bureau’s  Division  of  Sanitary  Engineering. 

Sludge  Filtration  Improvements,  Contract  2 

This  contract  constitutes  the  second  step  in  the  enlarge- 
ment of  the  Southeast  Plant's  sludge  solids  filtration 
(dewatering)  system,  which  was  initiated  in  1968. 

Basically,  this  project  will  provide  the  Southeast  Plant 
with  additional  sludge  dewatering  capacity,  an  improved 
sludge  filter  cake  conveyance  system,  and  urgently  needed 
standby  filtration  capacity.  The  Southeast  plant  processes 
sewage  solids  from  both  the  much  larger  North  Point  Plant 
(average  flow  6b  million  gallons  per  day)  and  the  South- 
east Plant  (21  million  gallons  per  day).  The  filtration 
aspect  of  this  process  includes  sludge  chemical  condition- 
ing and  vacuum  filtration  to  achieve  moisture  reduction, 
thus  reducing  the  volume  of  digested  sludge  solids  that 
must  be  truck-hauled  to  land  fill  in  Mt.  View. 

The  primary  equipment  to  be  installed  consists  of  two  11 
feet  6 inch  diameter  by  16  feet  long  coil  filters,  the 
largest  manufactured;  which,  with  all  auxiliary  equipment, 
will  double  the  plant's  sludge  dewatering  capacity.  In 
addition,  extensive  architectural  modifications  are  incor- 
porated in  the  contract,  including  equipment  relocation, 
painting,  construction  of  a control  room,  and  floor  recon- 
struction. These  improvements  will  serve  to  both  enhance 
the  working  conditions  and  increase  the  efficiency  of 
operation.  The  architectural  modifications  extend  to  the 
adjacent  elutriation  room  and  are  the  first  such  major 
improvements  since  the  Filtration  Building  was  constructed 
in  1951. 

Another  major  feature  of  this  contract  is  the  filtered 
sludge  conveyance  system.  The  sludge  filter  cake  will  be 
deposited  in  hopper  storage  at  the  north  and  south  ends 
of  the  Filtration  Building  prior  to  truck  haul.  To  service 
this  dual  hopper  storage  system,  a two-directional  conveyor 
system  has  been  designed. 

Extensive  studies  preceded  the  final  design  of  the  filter 
cake  handling  system.  With  minor  modifications  it  can  be 
converted  to  accommodate  rail  haul  or  transport  to  the 
adjacent  Dryer  Building  for  incineration. 

Until  recently,  sludge  chemical  conditioning  using  the 


existing  two  coil  filters  has  been  accomplished  by  the  use 
of  lime  and  ferric  chloride.  After  several  months  of  plant 
testing,  evaluation  and  operation  with  polymer  conditioning 
on  the  existing  filters,  the  decision  was  made  to  provide 
polymer  conditioning  facilities  for  both  new  and  existing 
filters.  The  use  of  polymer,  in  lieu  of  lime  and  ferric 
chloride,  is  desirable  not  only  from  a cost  standpoint,  but 
will  also  facilitate  handling  and  operation.  Better  con- 
trol of  the  sludge  dewatering  system  has  resulted  with  a 
consequent  effect  of  improved  effluent  quality. 

The  estimated  cost  of  this  project  is  $1.9  million.  The 
project  is  awaiting  Federal  and  State  final  approval  for 
grant  reimbursement  in  the  amount  of  80$  of  the  eligible 
costs . 


Interim  Flocculation  Facilities 

This  project  was  initiated  as  a result  of  recommendations 
made  by  the  firm  of  Camp,  Dresser  & McKee,  consultants  to 
the  San  Francisco  Bay  Regional  Water  Quality  Control  Board. 
The  recommendations  were  included  in  that  firm’s  December 
1972  report  to  the  State  and  were  subsequently  contained 
in  Cease  and  Desist  Order  No.  7301  issued  to  the  City  by 
the. Regional  Board  in  January  1973. 

The  primary  objective  is  to  provide  mechanical  flocculation 
at  the  plant  to  evaluate  whether  the  process  will  upgrade 
the  quality  of  the  effluent.  Currently  ferric  chloride, 
polymer,  and  saltwater  are  used  as  components  of  chemical 
treatment.  In  ’’Mechanical  Flocculation",  the  chemically 
treated  sewage  is  gently  stirred  by  mechanical  means  for 
periods  commonly  varying  from  20  to  30  minutes  to  allow 
finely  divided  suspensions  or  colloids  in  sewage  to 
coalesce,  increase  in  size,  and  settle. 

Since  the  construction  of  this  facility  was  for  the  purpose 
of  experimentation,  the  Cease  and  Desist  Order  stipulated 
that  only  one  sedimentation  tank  had  to  be  equipped  with 
mechanical  f locculators . If  the  results  are  satisfactory, 
similar  equipment  will  be  added  to  the  other  three  sedi- 
mentation tanks. 

The  City  has  applied  for  both  Federal  and  State  grants  to 
finance  this  project  which  will  cost  $63,000.  If  the 
Federal  Government  pays  for  75$  and  the  State  5$,  the  City 
will  only  have  to  pay  about  $12,600.  Pending  legislation 
may  allow  an  increase  in  the  State  portion  of  the  grant. 

Chlorination  System  Improvement,  Contract  I 

The  purpose  of  this  contract  was  to  provide  sufficient 
solution  water  and  proper  diffusion  of  chlorine  into  the 


waste  stream  as  an  initial  phase  to  improve  the  chlorina- 
tion system  at  the  Southeast  Plant. 

Due  to  lack  of  solution  water  in  the  past,  chlorine  injec- 
tion into  the  waste  stream  was  inadequate  and  at  times 
free  chlorine  was  released.  To  correct  this  problem  new 
effluent  water  pumps  were  installed  to  supply  adequate 
solution  water  to  the  chlorine  injectors.  New  injectors 
were  installed  adjacent  to  the  new  post  chlorine  diffusers 
to  properly  inject  and  diffuse  chlorine  in  the  effluent 
channel  at  the  south  end  of  the  sedimentation  building. 
Since  the  existing  chlorinators  and  evaporators  are  located 
near  the  headworks  building,  a new  3 inch  plastic  (PVC) 
chlorine  gas  line  was  installed  to  transport  chlorine  gas 
to  the  injectors. 

Contract  cost  for  this  project  was  $72,268. 


9.  North  Point  Water  Pollution  Control  Plant 
Chlorination  - Dechlorination  Project 

This  project,  the  first  of  its  kind  in  this  area,  was 
initiated  in  conjunction  with  the  recommendations  of  the 
San  Francisco  Bay  Regional  Water  Quality  Control  Board 
to  reduce  the  chlorine  induced  toxicity  of  the  NFWPCP 
effluent,  thereby  affording  greater  protection  of  fish, 
wildlife  and  other  aquatic  resources  of  San  Francisco  Bay. 
The  concern  for  chlorine  induced  toxicity,  a relatively 
recent  concern,  has  resulted  from  fish  bioassay  work  con- 
ducted by  the  City  of  San  Francisco.  The  project  consists 
of  minor  modifications  to  the  existing  chlorination  system 
and  the  installation  of  a new  dechlorination  system.  The 
dechlorination  process  will  be  predicated  on  the  use  of 
sulfur  dioxide. 

Under  this  project  design,  chlorine  will  be  added  both 
before  and  after  the  existing  six  sedimentation  tanks. 

The  injection  capacity  of  the  modified  chlorination  system 
will  be  16,000  pounds  per  day.  Sulfur  dioxide  will  be 
added  at  the  outlet  of  the  existing  chlorine  contact  tank. 
The  injection  capacity  of  the  dechlorination  system  will 
be  4,000  pounds  per  day. 

Because  the  NP  plant  is  a primary  treatment  plant,  the 
proposed  chlorine  and  sulfur  dioxide  feed  systems  have 
been  designed  to  operate  on  a highly  flexible  basis.  The 
sulfur  dioxide  feed  rate  will  be  controlled  both  manually 
and  automatically.  There  will  be  four  basic  modes  of 
operational  control  incorporated  in  this  design:  (a)  manual 

control;  (b)  flow  proportional  control;  (c)  residual 
chlorine  control;  (d)  combined  flow  proportional  and  resi- 
dual chlorine  control.  In  the  residual  chlorine  analyzing 
process,  pH  4 buffer,  sample  dilution,  motorized  filtration 
and  cleansing  grit  will  all  be  provided  to  insure  accurate 
chlorine  residual  determination.  It  is  anticipated  that 
the  hydrochloric  and  sulfuric  acids  produced  from  the  re- 
action of  the  dechlorination  process  will  not  significantly 
affect  the  pH  of  the  plant  effluent.  Therefore,  acid  and 
pH  control  of  the  plant  effluent  has  not  been  included 
in  this  design.  Upon  the  completion  of  this  project,  it 
will  be  possible  to  remove  approximately  90$  of  the  plant 
effluent  residual  chlorine  through  the  use  of  the  dechlori- 
nation facilities. 

Contract  plans  and  specifications  were  prepared  by  the 
Division  of  Sanitary  Engineering  Waste  Treatment  and  Mechan- 
ical Sections  and  the  Electrical  Section  of  the  General 
Engineering  Services  Division. 

The  low  bid  was  submitted  April  4,  1973  by  E.  Mitchell,  Inc. 
in  the  amount  of  $123,333.00. 


10.  Industrial  Waste  Program 

The  importance  of  bringing  San  Francisco's  industrial 
waste  ordinance  into  full  implementation  was  emphasized 
by  the  new  1972  Federal  Water  Pollution  Control  Act 
previously  described.  The  federal  government  now  requires, 
as  a condition  to  reviewing  water  pollution  control  grant 
funds,  that  every  community  have  a system  of  charges  to 
assure  that  each  recipient  of  waste  treatment  services  pays 
his  share  of  the  costs.  Each  of  the  6500  industrial  waste 
dischargers  in  the  City  have  been  listed  with  their  sta- 
tistical information  as  to  whether  or  not  they  are  required 
to  file  a waste  discharge  report.  More  than  80$  of  the 
industrial  businesses  whose  discharge  is  likely  to  include 
critical  pollutants  have  now  provided  the  required  chemical 
analyses  and  waste  discharge  reports.  Businesses  with  less 
critical  discharges  such  as  the  3000  restaurants,  which  are 
subject  to  industry-wide  approximations  of  thei^  pollution 
contribution,  were  listed.  Meetings  were  held  with  industry 
groups  representing  many  of  the  City's  60  industry  classi- 
fications, to  establish  the  basis  on  which  they  will  pay 
the  surcharge  fees  cpvering  the  City's  cost  of  treating 
their  sewage  over  and  above  what  is  being  paid  for  on  a 
volume  basis  as  normal  sanitary  sewage  when  they  pay  their 
sewer  service  charge.  Computer  programs  have  been  developed 
for  collection  of  these  surcharge  fees  and  also  the  inspec- 
tion fee  tr0m  every  industrial  discharger.  A computer  file 
was  initiated  to  maintain  a record  on  as  many  as  110  dif- 
ferent pollutants  emanating  from  each  of  the  6S00  industrial 
dischargers.  Procedures  have  been  established  to  meet  the 
new  federal  laws  requiring  that  half  of  these  payments  from 
industry  be  set  aside  to  reimburse  the  federal  government 
for  grants  that  it  will  be  making  for  the  construction  of 
required  water  pollution  control  facilities. 
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C.  RECREATION  AND  PARK  ENGINEERING 


1.  CHINESE  PLAYGROUND 

Phase  I Development  of  Chinese  Playground  is  underway.  When 
completed  the  renovation  will  provide  a modern  play  area  in 
an  area  considered  the  most  deprived  with  respect  to  park  and 
recreation  facilities. 

The  half  acre  site  for  Chinese  Playground  located  on  Sacramento 
Street  between  Waverly  and  Pagoda  Place  was  purchased  in  1925 
and  playground  construction  was  completed  in  1928.  There  has 
been  no  major  improvements  since  the  three  level  playground 
was  first  built  --  a tennis  court  and  volley  ball  court  on  the 
top  level*  a basketball  court  on  the  bottom  level*  a recreation 
building*  tiny- tot  area  and  a play  area  of  about  6000  square 
feet  on  the  middle  level. 

Under  Phase  I Development  the  renovation  of  the  play  area  will 
provide  a new  entrance  to  the  playground  on  Sacramento  Street 
with  access  to  the  new  play  area  by  way  of  decks  and  stairways. 
Piling  is  used  to  separate  the  many  different  areas  of  play. 

A large  variety  of  play  apparatus  which  is  either  custom-built 
or  manufactured  will  be  installed.  The  most  unique  and  promi- 
nent is  the  custom-built  polyhedron  hill.  Polyhedron  hill  will 
be  construction  of  plywood  modules.  Each  module  about  4 feet 
high  and  4 feet  wide  consists  of  eight  hexagonal  shaped  panels 
connected  together  with  six  openings.  The  modules  are  then 
connected  and  stacked  to  various  heights  to  form  hills  and 
valleys.  The  adventurous  child  may  either  climb  to  the  top  by 
way  of  the  exterior  surfaces  or  explore  through  the  hill  by 
way  of  the  openings  in  the  modules. 

This  project  was  initiated  by  the  Recreation  and  Park  Depart- 
ment* Committee  for  Better  Parks  and  Recreation  in  Chinatown 
and  other  private  citizens  groups  in  Chinatown.  The  Architec- 
tural firm  of  Eckbo*  Dean*  Austin  and  Williams  and  the 
University  of  California  Community  Design  Center  donated  their 
services  and  time  to  prepare  'schematics  and  plans.  This  Bureau 
in  turn  finalized  these  plans  to  conform  to  the  City  Code  and 
Standards  for  construction. 

Funds  available  for  the  project  are  from  the  Federal  Department 
of  the  Interior*  Bureau  of  Outdoor  Recreation*  Land  and  Water 
Conservation  Fund*  State  Department  of  Parks  and  Recreation* 
Grants  Administration*  and  a gift  from  an  anonymous  citizen. 

Future  improvements  are  proposed  to  include  the  construction 
of  a new  recreation  building  and  the  renovation  of  the  Tiny- 
Tot  area. 
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2.  COMPLETION  OF  THE  METROPOLITAN  NEIGHBORHOOD  PARK  PROGRAM 

The  Neighborhood  Park  Program  came  into  being  in  1968  when  a 
neighborhood  group  sout  and  secured  permission  to  develop  an 
unused  piece  of  City  property  as  open  space.  Since  that  time 
twenty-one  neighborhood  parks  (dubbed  Mini-Parks)  have  been 
completed  under  public  contracts.  These  projects  were  initia- 
ted by  the  Mayor,  the  Recreation  and  Park  Department  or 
neighborhood  groups. 

Paramount  in  the  planning  of  these  parks  is  the  involving  of 
the  public  in  their  design.  Planners  and  designers  met  with 
neighborhood  groups  to  discuss  their  ideas  as  to  what  elements 
should  be  incorporated  into  the  project.  This,  in  effect,  makes 
the  park  truly  a "peoples”  park. 

Communities  so  fortunate  as  to  have  qualified  citizens  within 
them  have  prepared  and  donated  plans  for  the  development  of 
"their"  open  space.  This  Bureau  is  responsible  for  processing 
such  plans  in  keeping  with  the  City’s  standards  of  construction. 

An  illustration  of  the  process  is  set  forth  in  the  planning  of 
the  Seward  Street  Mini-Park  in  Acme  Alley.  A committee  of  the 
Recreation  and  Park  Commission  at  first  rejected  the  site 
proposed  for  the  development  as  being  excessively  steep.  How- 
ever, the  will  of  the  neighborhood  prevailed  and  the  site  was 
acquired.  Taking  advantage  of  the  slope  and  at  the  insistance 
of  the  youngsters  a twin  slide  was  incorporated  into  the  design. 
Terraces  and  level  areas  were  created  for  more  passive  pursuits. 
Plans  were  originated  by  Donald  Carter  and  Richard  Schadt, 
Landscape  Architects,  who  reside  in  the  area.  Sculpture  murals 
are  being  donated  by  Ruth  Asawa,  a sculptress  of  some  note,  at 
a cost  of  only  the  materials. 

The  Mini-Park  Program  is  funded  from  several  sources.  Moneys 
were  provided  by  the  Federal  Government  through  the  Department 
of  the  Interior,  Bureau  of  Outdoor  Recreation,  Land  and  Water 
Conservation  Fund,  the  Department  of  Housing  and  Urban  Develop- 
ment Open  Space  Fund,  the  City  and  County  of  San  Francisco  and 
donations  and  participation  of  neighborhood  groups. 


To  date  twenty-one  (21)  Mini-Parks  have  been  completed,  one 
substantially  completed,  and  one  under  design  at  the  locations 
listed  below: 


Location 


Contract 

Cost 

$ 


1)  Potrero  Hill  (22nd  and  Connecticut) 

2)  Joost  Avenue  near  Baden  ) 

3)  Cayuga  and  Lamartine  ) 

4)  Mullen  and  Peralta  ) 

5)  10th  Avenue  near  Clement) 

6)  Bernal  Heights  (Eugenia  Avenue) 

7)  Potrero  Hill  (Utah  and  l8th  Streets) 

8)  Page  and  Laguna  Streets 
9;  Clayton  and  Carl  Streets 

10)  Campbell  Avenue  near  Rutland  Street) 

11)  Bush  Street  near  Brockerick  ) 

12)  Lessing  and  Sears  Streets 
IS)  Howard  and  Langton  Streets 

1 4)  Randolph  and  Bright  Streets 

15)  Palou  Avenue  (S.P.  Co.  land) 

16)  Garfield  Square  (26th  Street) 

17)  Hyde  Street  near  Valle. jo  Street 

18)  24th  Street  near  York  Street 

19)  Seward  Street  at  Acme  Alley 

20)  and  21)  Selby-Palou,  Phelps-Palou 

22)  West  Portal  Broadway  Tunnel 

23)  East  Portal  Broadway  Tunnel 


12,378 


U.,999 

23,83** 

8,365 

17,823 

19,078 


* 


53.536 
11,200 
24,136 

12.536 
7,392 

37,059 

39,670 

35,135 

42,800 

37,337 

27,602 

23,900 


Bid** 

Bid** 

Bid 

Estimate 


^Includes  P.U.C.  work 
**Final  costs  no:  determined 


Twenty-Fourth  and 
Yorks  Streets  Mini- 
Park. 


Hyde  Street  Mini- 
Park  Near  Vallejo 
Street. 


Steward  Street  Mini-Park 


41 


D.  STREET  BEAUTIFICATION 


1.  Market  Street  Beautification 

During  the  past  year  the  reconstruction  of  Market  Street 
under  Contract  I (Fifth  to  seventh  Street)  and  Contract  II 
(Front  to  Fifth  Street)  continued.  Underground  work  - high 
pressure  water  lines,  irrigation  lines,  utility  work,  etc.  - 
was  completed  in  most  areas.  Sidewalks  were  widened  to  35* • 
Foundations  for  Path-of-Gold  street  lights,  traffic  signal 
equipment  and  street  furniture  were  constructed.  Tree  grates 
were  installed. 

Excavation  of  the  street  revealed  unexpected  problems  with  ex- 
isting utilities.  These  problems,  along  with  the  unusually 
heavy  rainfall  during  the  winter,  caused  delays  in  the  com- 
pletion dates  of  the  two  contracts.  The  present  estimated 
completion  dates  for  the  contracts  are 

Contract  I October,  1973 

Contract  II  November,  1973 

The  area  in  the  vicinity  of  Fifth  and  Market  Streets  received 
a major  upgrading  this  year  with  the  construction  of  the  Halli- 
die  Plaza  ($2,104,000),  the  Fifth  Street  Extension  ($178,000), 
and  the  Powell  Street  Mall  ($9-43,000).  This  area,  located  a- 
bove  what  is  expected  to  be  the  most  heavily  used  of  the  BART 
stations,  is  the  entranceway  to  the  downtown  shopping  area. 


2.  Hallidie  Plaza 

Hallidie  Plaza,  with  its  rough  ;ranite  walls,  brick  pavement, 
trees,  and  stepped  planting  areas,  provides  a pleasant,  open 
area  designed  to  handle  the  large  number  of  people  who  will 
be  arriving  and  departing  daily  from  the  Muni  and  BART  subway 
levels.  The  central  portion  is  located  below  street  level,  a 
few  steps  above  the  station  concourse  level.  Stairs  and  es- 
calators connect  the  lower  level  with  Market  Street  and  with 
Fifth  Street. 


3.  Fifth  Street  Extension 

The  extension  of  Fifth  Street  across  Market  to  Eddy  and  then 
to  O' Farrell  Street  provided  a much  needed  north-south  link 
connecting  the  Ellis  - O’ Farrell  one  way  couplet  with  the 
south  of  Market  area.  The  first  part  of  the  extension  (Mar- 
ket to  Eddy  Streets)  was  done  in  conjunction  with  the  Halli- 
die Plaza.  The  contract  for  the  second  section,  financed  by 
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The  above  photograph  shows  the  eastern  portion  of  Hallidie 
Plaza  and  the  bridge  across  the  plaza  which  is  part,  of  the 
Fifth  Street  extension.  Under  the  bridge  is  a passageway  with 
a glass-enclosed  space  designed  to  accommodate  a vistor- 
oriented  activity.  Baltic  ivy,  planted  in  tiers,  will  cascade 
down  the  granite  walls.  The  benches  around  the  edge  of  the 
plaza  have  already  become  a favorite  resting  place  of  weary 
shoppers  and  for  retired  people  enjoying  the  sunshine. 
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state  gas  tax  funds  and  administered  by  the  City,  was  for  the 
construction  of  the  two  block  extension  from  Eddy  to  O'Farrell 
Streets.  Several  older  buildings  were  demolished  and  existing 
alleys  were  widened  to  provide  a 44'  wide  roadway.  Extension  of 
Fifth  Street  had  the  additional  benefits  of  providing  access 
to  the  backs  of  properties  facing  on  Powell  street,  thus  mak- 
ing it  possible  to  close  Powell  Street  to  vehicular  traffic. 


Powell  Street  Mall 

With  the  completion  of  the  Fifth  Street  extension,  one  block 
of  Powell  Street  between  Eddy  and  Ellis  Streets,  was  closed 
to  vehicular  traffic  and  converted  into  a pedestrian  mall. 

The  entire  mall  was  paved  with  brick  and  granite  to  provide 
a continuation  of  the  Market  Street  sidewalks.  Trees  were 
planted  and  special  pedestrian  lights  were  installed  to  provide 
a unique  pedestrian  and  Cable  Car  oriented  setting.  The  Cable 
Car  turn-around  will  be  marked  by  a series  of  white  granite 
rings  set  in  the  pavement  and  by  a semi-circle  of  poles. 

These  poles  will  carry  banners  and  pennants  which  will  vary 
with  the  seasons  and  major  events  and  will  give  added  color 
to  the  plaza. 


Shown  above  are  two  views  of  the  new  Fifth  Street  extension 
taken  one  year  apart.  The  first  one  shows  the  Handlery  Motor 
Inn  in  the  background,  parking  lots  on  the  left  side  and  the 
Bank  of  America  building  on  the  right  side.  The  second  pic- 
ture, taken  in  the  same  location  in  1973*  shows  the  completed 
street. 


In  the  above  picture , the  first  eight  feet  of  brick  has  been 
placed  near  the  buildings  to  allow  pedestrian  access  during 
construction.  New  sewers  have  been  placed  on  each  side  of 
the  tracks.  Cases  of  bricks  are  stacked  on  the  right  side 
of  the  street  between  the  tree  pits.  Workmen  in  the  fore- 
ground are  replanking  the  turn  table. 


POWELL  STREET  MALL 
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POWELL  STREET  MALL 


The  picture  above  shows  the  mall  near  completion.  The  entire 
street  has  been  paved  with  brick,  except  for  granite  gutters 
on  each  side  of  the  tracks,  giving  the  mall  a wider,  more  open 
feeling.  The  twenty  tulip  poplar  trees  have  been  planted  and 
the  Cable  Cars  have  resumed  operation.  Before  the  end  of  the 
job,  ten  foot  high  pedestrian  lights  will  be  installed  between 
the  trees  to  illuminate  the  mall  at  night. 
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5.  NEIGHBORHOOD  SHOPPING  DISTRICT  BEAUTIFICATION  STUDY 


Since  attractive  new  shopping  centers  have  been  built  outside 
San  Francisco,  many  customers  and  dollars  have  been  drained 
from  the  neighborhood  shopping  districts  which  resulted  in 
dollar  loss  both  to  the  City  and  merchant.  In  order  to  stem 
the  flow  of  customers  to  the  suburbs  the  neighborhood  shopping 
centers  have  to  be  upgraded. 

By  action  of  the  Board  of  Supervisors  in  November  1972,  a sum 
of  $5*000  was  allotted  to  conduct  such  a study.  The 
San  Francisco  Council  of  District  Merchants  Association  is 
working  very  closely  with  the  Bureau  of  Engineering  toward 
this  end. 

Upgrading  of  Commercial  Districts 

Use  of  street  beautification  to  upgrade  a commercial  district 
was  an  item  for  debate  in  the  preliminary  discussions  of  the 
project.  It  was  agreed  that  street  improvement  was  only  one 
aspect  o"  upgrading  the  commercial  districts.  The  major 
improvements  have  to  come  from  the  property  owners  and 
merchants  themselves  by  upgrading  their  buildings,  window 
display,  new  merchandising  methods,  temporary  decoration, 
special  illumination  of  buildings  and  stores,  new  signs,  awn- 
ings and  planter  boxes. 

However,  the  design  criteria  of  the  Bureau  deals  only  with 
public  property  such  as  sidewalks  and  streets. 

Three  representative  neighborhood  commercial  districts  have 
been  selected  for  consideration  of  the  Street  Beautification 
concept.  These  areas  are: 

Geneva  Excelsior  District 

The  principal  business  districts  are  well  defined  and  princi- 
pally located  on  Mission  Street.  It  is  a long  commercial 
district,  a major  transit  corridor,  pedestrian  and  vehicular 
traffic  is  heavy. 

Since  there  is  a great  deal  of  pedestrian  traffic,  the  side- 
walks, where  feasible,  would  be  widened  into  small  plazas  with 
larger  size  trees  and  small  trees  within  the  existing  sidewalk. 

Noriega  District 

Noriega  Street  is  a wide  street  in  the  Sunset  with  sporadic 
commercial  districts  intermingled  with  single  family  residen- 
tial areas.  This  is  truly  a neighborhood  shopping  district 
with  relatively  little  pedestrian  traffic. 


The  criteria  here  is  to  keep  the  character  of  a residential 
neighborhood  by  narrowing  the  wide  street  with  meridian  island 
planting  and  close  sidewalk-tree  planting.  Since  a great  deal 
of  shoppers  come  by  automobile*  parking  would  take  precedence 
over  meridian  planting  in  the  commercial  district*  narrowing 
of  some  sidewalks  leaving  islands  along  the  curb  for  tree 
planting. 

Pacific  Heights  District  (Upper  Fillmore  Street) 

A narrow  street  of  hi  hi  traffic  volume*  public  transportation* 
and  noise  level.  The  business  area  is  well  defined*  princi- 
pally on  Fillmore  Street.  The  surrounding  residential  area 
is  of  high  density  with  few  single  family  units  and  a number 
of  apartments. 

The  business  district  as  a whole  is  very  interesting  and  well 
maintained  with  a number  of  specialty  shops. 

The  streets  are  lined  with  trees.  We  intend  to  add  more  trees 
of  the  same  or  similar  species.  The  sidewalk  and  street 
intersections  are  to  be  widened  creating  a plaza-like  treat- 
ment with  larger  trees  featuring  lights*  kiosks*  and  sitting 
areas  embellished  with  flowering  plants*  metal  posts  and 
chains*  echoing  the  Victorian  aspect  of  early  San  Francisco 
which  the  shops  have*  in  general*  preserved. 

In  all  three  areas  one  problem  is  to  achieve  improvements  to 
the  surface  without  expending  large  amounts  of  money  in  relo- 
cating existing  utilities  namely  drainage  facilities.  The 
problem  is  further  complicated  by  the  need  to  furnish  depressed 
curbs  for  the  convenience  of  the  ambulatory  citizens.  A wider 
than  the  minimum  three  feet  standard  ramp  would  be  used  to  an 
advantage  by  shoppers  with  carts*  baby  buggies*  elderly*  infirm 
and  general  shoppers.  The  ramps  proposed  are  to  be  6 feet  wide 
and  in  the  center  curb  area  of  the  crosswalk. 

Where  feasible  sidewalks  are  widened  to  create  small  plazas  or 
planting  areas.  Where  flow  of  drainage  would  be  interrupted* 
planted  islands  will  be  placed  away  from  the  curb  to  allow  a 
free  flow  of  water. 

The  presentation  submitted  should  accomplish  the  aims  set 
forth  and  hopefully  become  the  pilot  project  for  further  street 
beautification. 
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PLAN  FOR  STREET  BEAUTIFICATION  ON  MISSION  STREET 
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PLAN  FOR  STREET  BEAUTIFICATION  ON  UPPER  FILLMORE  STREET 
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E.  GENERAL  ENGINEERING  SERVICES 


1.  Army  Street  Circle  Pedestrian  Overpass 

Contract  5 for  the  Army  Street  Circle  Interchange  is  a pedes- 
trian overpass  which  was  constructed  at  a cost  of  $180,000  and 
completed  in  May,  1973.  It  is  located  at  the  intersection  of 
Hampshire  Street  and  Army  Street  at  the  south-west  comer  of 
the  James  Rolph  Jr.  Playground. 

In  order  to  keep  traffic  moving  while  other  contract  work  was 
under  construction  and  to  eliminate  dangerous  and  unsightly 
columns  in  the  center  island  of  Army  Street,  it  was  decided 
to  design  an  overpass  which  spanned  152  feet  between  columns 
on  each  side  of  Army  Street. 

A 105  foot  long  pre-cast  prestressed  concrete  girder  was  con- 
structed on  Hampshire  Street  near  the  job  site  and  lifted  into 
place  on  cantilevered  cast-in-place  girders  of  folded  ramps 
located  on  each  side  of  Army  Street. 

It  was  important  to  keep  the  folded  ramp  short  and  compact  so 
that  a minimum  of  view  would  be  disrupted  for  the  local  resi- 
dents. A ramp  grade  of  lk%  was  used.  The  precast  arched 
girder  was  constructed  on  a vertical  curve  with  the  center  of 
the  girder  3' -8"  above  each  end.  The  minimum  roadway  clear- 
ances exceeds  l8  feet. 

The  precast  girder  is  8‘  across  the  top,  5'  across  the  bottom 
and  4 ’ deep.  The  girder  weighs  approximately  130  tons. 

The  hinges  at  each  end  of  the  girder  were  designed  with  earth- 
quake restrainer  units  in  addition  to  the  4"  high  shear  keys 
to  prevent  or  minimize  damage  to  the  bridge  from  earthquake 
forces . 


View  Looking  Eastward  on  Army 
Street  of  Completed  Pedestrian 
Overpass . 


Aerial  View  of  Army  Street 
Circle  Pedestrian  Overpass. 
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2.  Fire  Department  Command  and  Control  System 

In  November  of  1971  the  voters  approved  a Bond  Issue  for 
Improvement  to  the  City’s  Fire  Protection  Systems  and  Equip 
ment.  A major  part  of  this  work  is  the  provision  of  a Com- 
mand and  Control  System  for  the  Fire  Department. 

The  reason  for  such  a system  is  to  improve  and  modernize  the 
alarm  and  field  control  system  within  the  Fire  Department. 

The  present  Fire  Alarm  and  Dispatch  system  is  the  one  put 
into  service  in  1915,  which  itself  was  based  on  the  original 
system  dating  back  to  1866  that  was  destroyed  in  the  1906 
earthquake  and  fire. 

At  the  time  the  present  system  was  put  in  operation  in  1915* 
there  were  1275  alarms  received  a year,  or  about  3i  per  day. 
Contrast  this  with  the  33,619  responses  of  1969-70,  an  in- 
crease of  26-|  times.  This  system  is  the  one  facet  of  the 
Fire  Department  that  has  not  changed  basically  in  all  these 
years.  The  need  to  update  alarm  and  control  systems  has 
arisen  throughout  the  country;  many  cities  have  already  put 
new  systems  into  operation,  are  so  doing,  or  are  contemplat- 
ing it. 

The  present  San  Francisco  alarm  system  entails  the  receipt 
of  the  alarm  via  Fire  Alarm  Box,  or  telephone,  at  the  Cen- 
tral Fire  Alarm  Office,  analysing  it,  and  manually  relaying 
it  to  the  Fire  Stations  where  each  individual  Company  inter- 
prets the  information  and  decides  who  shall  respond.  Loca- 
tions throughout  the  City  have  numbers  assigned  to  them  which 
correspond  to  cards  at  the  station  houses  on  which  appears 
the  order  in  which  companies  shall  respond.  Every  company 
keeps  independent  track  of  all  other  companies  in  order  to 
maintain  their  own  "status  board".  To  provide  this  inform- 
ation it  is  necessary  that  every  alarm  be  sounded  in  every 
fire  station  in  the  City  whether  across  town  or  not. 

It  is  proposed  that  electronic  data  processing  equipment  be 
installed  and  used  under  supervision  of  a Firefighting  Con- 
troller to  receive  and  transmit  these  alarms  automatically 
without  the  necessity  of  writing  out  alarm  slips  to  pass  to 
a dispatcher  for  manual  transmittal  to  the  stations.  A 
Master  Status  Board,  connected  to  the  memory  storage  and 
selection  system,  will  electronically  select  the  units  to 
respond  to  the  alarm,  subject  to  approval  by  the  Firefight- 
ing Controller,  notify  only  those  companies  of  the  alarm, 
and  present  a pictorial  display  of  the  incident  and  units 
affected.  An  information  retrieval  system  will  also  dis 
play  on  a microfilm  screen  any  information  of  assistance 


to  the  responding  units  that  had  been  fed  into  its  storage 
cells;  this  will  be  relayed  to  the  field  units  by  radio. 

This  system  will  speed  the  processing  of  alarms,  a very  im- 
portant factor  when  many  alarms  are  received  simultaneously; 
provide  centralized  control  over  response  of  units;  halt 
the  sounding  of  alarms  to  non- concerned  stations;  provide 
a full  range  of  information  concerning  the  fire  location 
(hydrants,  main  sizes,  auxiliary  water  supplies,  information 
concerning  the  structure  involved,  etc.);  and  provide  one 
Master  Status  Board.  In  times  of  disaster,  it  will  be  the 
Command  Center  for  the  Chief  of  the  Fire  Department  to  di- 
rect operations  of  the  entire  Department. 

The  present  wiring  circuitry  will  continue  to  be  used  for 
alarm  reception  and  transmittal,  but  will  be  connected  into 
the  data  processing  and  selection  system.  The  current  level 
of  operating  personnel  services  by  the  Department  of  Elec- 
tricity will  be  converted  to  an  equivalent  level  electronic 
technician  services  with  no  numerical  increase  contemplated. 
The  proposed  system  will  meet  all  requirements  of  the  Ameri- 
can Insurance  Association  standards  for  municipal  fire  alarm 
systems . 

It  was  contemplated  that  the  research  and  programming  phase 
to  the  operational  evaluation  would  require  approximately 
two  years.  We  are  ahead  of  schedule  at  this  time. 

The  design  of  such  a system  reouires  the  services  of  indiv- 
iduals experience  in  electronic  data  processing  systems  and 
familiar  with  the  current  state-of-the-art.  Therefore,  sev- 
eral firms  were  approached  and  their  qualifications  care- 
fully considered.  Finally  the  Systems  Science  Development 
Corporation  of  Santa  Monica,  California  was  selected  to 
specify  the  hardware  and  software  for  the  project.  Remod 
eling  of  the  Central  Fire  Alarm  Station  to  receive  the  new 
system  will  be  done  under  a Department  of  Public  Works  con 
tract  which  will  be  prepared  by  Department  personnel. 

Bids  for  the  hardware- software  package  were  received  in  July 

1973. 
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3.  Progress  Report  for  1972  Street  Lighting  Improvement  Bond 

Issue 

In  June  of  1972  the  voters  approved  a Bond  Issue  in  the 
amount  of  $6,050,000  for  the  continuation  of  the  program  for 
the  improvement  of  street  lighting  in  underground  districts. 
This  Bond  Issue  also  provides  funds  for  the  installation  of 
protective  lighting  in  various  parks.  Bids  for  the  first 
contracts  under  the  Bond  Issue  have  been  received  as  follows: 


Date 

March  14,  1973 


Area 

25th  Avenue,  Fulton  to 
Scenic 


May  30,  1973  Anzavista  Area 


Bid  Price 


$ 73,775 

$ W3.790 


4.  Diversion  of  Gas  Taxes 


Prior  to  1968-69,  annual  gas  tax  revenues  financed  a customary 
program  of  street  maintenance  and  a full  program  of  capital 
improvements.  The  customary  program  includes  street  repairs, 
traffic  signal  maintenance  and  operations,  street  tree  main- 
tenance and  other  general  maintenance  items  which  amounted  to 
$3.5  Million  annually.  With  annual  gas  tax  revenue  at  $11.5 
Million  then,  it  was  possible  to  develop  an  annual  program  of 
$8.0  Million  for  increasing  traffic  capacity  and  safety  in  the 
city  streets,  including  major  street  projects  in  various  re- 
development areas. 

In  1968-69  gas  tax  funds  were  used  for  street  cleaning  opera- 
tions for  the  first  time.  In  1970-71  the  annual  summer  youth 
program  was  started  and  was  added  to  the  use  of  gas  taxes. 
Street  drainage  repairs  and  street  lighting  energy  were  added 
as  annual  gas  tax  items  in  1971-72.  Consequently,  gas  tax 
funds  diverted  to  other  than  customary  street  maintenance  uses 
since  1968-69  amounted  to  $24.0  Million. 

Due  to  inflation  and  added  units  of  work,  the  annual  cost  of 
street  maintenance  has  been  increasing  from  year  to  year.  The 
customary  program  has  increased  to  $6.6  Million  in  1973-74 
while  the  recently  added  program  has  arisen  to  $6.4  Million. 
With  annual  gas  tax  revenue  at  $14.1  Million,  there  remains 
only  $1.1  Million  for  the  basic  program  of  public  safety,  re- 
construction and  minor  improvement  projects.  In  the  near 
future  annual  cost  of  street  maintenance  will  exceed  annual 
gas  tax  revenue,  and  no  gas  tax  funds  may  be  available  for 
undertaking  any  work  under  the  basic  program. 

Unless  significant  funds  are  provided  for  the  basic  program, 
by  restricting  a proper  share  of  existing  gas  tax  funds  for 
construction  purposes  only,  an  increase  in  gas  taxes  or  some 
other  device,  deterioration  of  the  city's  street  system  will 
continue  unchecked. 


5.  Reduction  of  Air  Pollution  From  Municipal  Asphalt  Plant 

The  City's  asphalt  plant  at  1801  Jerrold  Avenue  near  Quint 
Street  produces  plant  mixed  asphalt  for  the  City's  routine 
street  maintenance  program. 

Fine  dust  is  produced  during  the  aggregate  drying  process  and 
some  of  these  particles  cannot  be  removed  from  the  exhaust 
gas  with  existing  equipment  which  scrubs  the  air  with  water. 
The  Bay  Area  Air  Pollution  Control  District  has  found  emis- 
sions to  be  in  violation  of  "Regulation  2"  and  bids  were 
taken  in  June  1973  for  modifying  the  exhaust  gas  cleaning 
system  to  correct  the  situation. 

In  the  modification,  a greater  amount  of  the  fine  particles 
will  be  removed  using  a more  effective  water  spray  device. 

However,  the  City's  Industrial  Waste  Ordinance  will  not  allow 
the  dust  and  water  mixture  to  be  discharged  into  the  sewer  as 
in  the  past  because  this  would  increase  water  pollution  prob- 
lems. The  planned  recirculating  water  system,  solids  set- 
tling tank  and  removal  of  the  solids  by  dump  truck  will  elim- 
inate this  secondary  problem. 

Estimated  construction  cost  is  $102,700. 


6.  Noise  Abatement  And  Control 

Of  the  many  forms  of  pollution  which  man  and  his  activities 
contribute  to  the  environment  within  which  we  must  all  live, 
noise  pollution  has  only  recently  come  to  public  attention  as 
a problem  serious  enough  to  warrant  significant  control 
efforts.  Whereas  noise  levels  sufficient  to  cause  hearing 
damage  were  once  confined  to  a few  factories  and  occupations, 
noise  levels  approaching  such  intensities  and  durations  are 
today  being  recorded  on  city  streets  and  even  in  and  around 
the  home. 

The  Police  Code  Chapters  of  San  Francisco’s  Municipal  Code 
have  for  many  years  contained  requirements  for  control  of 
commercial  sound  amplification  equipment  by  the  Police  Depart 
ment  with  the  technical  assistance  of  the  Department  of  Elec- 
tricity. These  were  updated  and  expanded  in  1969  to  prohibit 
the  creation  of  unnecessary  noise  associated  with  radio  or 
television  sets,  musical  instruments,  phonographs,  juke  boxes 
broadcasting  equipment  and  all  other  equipment  used  for  pro- 
ducing, reproducing,  or  amplifying  sounds,  wherever  it  might 
be  located. 

In  August  1971*  however,  a proposal  was  introduced  to  the 
Board  of  Supervisors  for  a comprehensive  ordinance  to  attack 
a very  broad  spectrum  of  noises  from  a variety  of  sources  and 
activities  which  introduced  the  concept  of  objective  quanti- 
tative limits  on  specific  noises  into  local  thinking  on  abate 
ment  and  control. 

Another  proposal  was  introduced  at  the  same  time  calling  for 
creation  of  a Task  Force  on  Noise  Abatement  and  Control  to 
conduct  an  in-depth  study  of  noise  throughout  the  City,  and 
recommend  a comprehensive  program  of  legislation  and  enforce- 
ment to  reduce  it  based  on  the  best  scientific  and  engineer- 
ing technology  available. 

The  Board's  Health  and  Environment  Committee  at  its  first 
hearing  on  the  two  proposals  recognized  that  much  study  was 
necessary  to  delineate  the  magnitude  and  kinds  of  the  City’s 
present  noise  pollution  problems  and  the  scope  of  City  re- 
sources necessary  to  implement  controls  prior  to  enactment  of 
any  further  laws.  The  Department  of  Public  Works  was  there- 
fore directed  to  have  the  City  Engineer  convene  an  Ad  Hoc 
Committee  of  interested  and  knowledgeable  persons  to  develop 
a rationale  for  action  and  to  advise  the  Board  accordingly. 

The  Ad  Hoc  Committee's  report  classified  noises  in  the  urban 
environment  into  four  categories: 


a.  Noises  emanating  from  transportation  vehicles  and  systems. 
Legislating  of  noise  standards  for  motor  vehicles  has  been 
preempted  by  the  State  of  California,  but  they  can  be  en- 
forced on  City  streets  and  highways  by  the  San  Francisco 
Police  Department.  Permissible  noise  levels  existing  in 
the  State  Vehicle  Code  are  in  the  range  76  to  88  dBA 
measured  at  50  feet  from  the  vehicle  which  are  so  high 
that  they  affect  only  a small  number  of  flagrant  noise 
producers . 

The  Ad  Hoc  Committee  recommended  that  the  City’s  most 
effective  efforts  at  lowering  the  ambient  noise  level 
should  be  directed  toward  seeking  and  supporting  more 
stringent  legislation  at  the  State  level  and  more  vigor- 
ous enforcement  of  the  Vehicle  Code  at  both  State  and 
City  levels. 

b.  Construction  industry  noises  generated  by  powered  equip- 
ment, particularly  diesel-powered,  and  noises  generated 
by  equipment  and  tools  being  applied  to  construction  pro- 
cess materials.  The  Ad  Hoc  Committee  recommended  that 
since  control  and  gradual  reduction  of  powered  equipment 
noise  is  feasible  and  offers  the  best  opportunity  for 
progress  in  reducing  citizen  discomfort,  the  Ordinance 
should  provide  that  no  piece  of  powered  construction 
equipment  may  be  operated  so  as  to  emit  noise  at  a level 
exceeding  85  dBA  affective  6 months  after  enactment  and 
80  dBA  effective  42  months  after  enactment  when  measured 
by  a representative  of  the  Director  of  Public  Works  at  a 
distance  of  100  feet  from  the  equipment.  The  Committee 
also  recommended  that  impact  tools  and  equipment  be 
exempted  from  those  limits,  but  that  they  be  equipped 
with  attenuating  shields  and  intake  and  exhaust  mufflers. 
Also  recommended  was  the  restriction  of  ordinary  construc- 
tion activities  to  normal  daylight  hours  with  a permit 
procedure  administered  by  the  Department  of  Public  Works 
for  work  at  other  hours. 

c.  Fixed-source  noises  such  as  are  emitted  by  fans,  air-con- 
ditioners, refrigeration  machines,  industrial  and  process 
machinery.  The  Ad  Hoc  Committee  recommended  that  fixed- 
sources  be  limited  to  these  noise  emission  levels: 

ZONING  DISTRICT  TIME  PERIOD  SOUND  LEVEL  DBA 


One  & two -family 

10 

P.M. 

to 

7 A.M. 

50 

Residential 

7 

A.M. 

to 

H 

O 

s 

55 

Multi-family 

10 

P.M. 

to 

7 A.M. 

55 

Residential 

7 

A.M. 

to 

10  P.M. 

60 

Commercial 

10 

P.M. 

to 

7 A.M. 

55 

7 

A.M. 

to 

10  P.M. 
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60 


ZONING  DISTRICT 
Light  Industrial 
Heavy  Industrial 


TIME  PERIOD 
Anytime 
Anytime 


SOUND  LEVEL  DBA 


70 

75 


It  was  recommended  that  their  enforcement  be  assigned  to 
the  Department  of  Public  Health. 

d.  Nuisance  noises  such  as  rock  bands,  noisy  neighbors,  howl- 
ing dogs,  loud  hi-fi  equipment,  public  address  systems, 
etc.  As  noted  earlier,  an  Ordinance  in  1969  gave  the 
Police  Department  considerable  powers  in  this  area  to 
supplement  those  they  already  had  under  the  nuisance  and 
disturbing-the-peace  provisions  of  California  State  Penal 
Code.  It  was  believed  that  a quantitative  definition  of 
"offensive  noise"  would  strengthen  these  powers  in  a worth 
while  manner.  The  recommended  definition  is  "5  dBA  above 
ambient  noise  level  at  the  location  and  time  when  the 
offensive  noise  is  emitted". 

The  concept  of  an  on-going  Task  Force  was  strongly  recom- 
mended to  conduct  research  into  San  Francisco’s  own  en- 
vironmental noise  problems,  gather  data  from  local,  state, 
and  national  sources,  and  report  in  two  years  with  a recom 
mended  comprehensive  program  of  further  legislative,  poli- 
tical, technological,  and  educational  activities  which 
should  be  undertaken  by  the  citizens  and  government  of  San 
Francisco  to  convert  noise  from  an  environmental  pollutant 
to  an  amenity. 

The  Task  Force  on  Noise  Control  has  been  appointed,  and 
in  its  first  few  meetings  has  been  mainly  concerned  with 
organizing  itself.  Informing  Its  members  of  the  physical, 
psychological  and  physiological  aspects  of  noise,  and 
development  of  a work  program  and  budget  to  achieve  its 
objectives  as  set  forth  in  the  Ordinance.  The  Bureau  of 
Engineering  has  been  designated  to  furnish  staff  and 
technical  services  as  may  be  needed  for  support  of  the 
Task  Force  functions. 

The  Ordinance,  which  was  finally  adopted  in  September 
1972,  also  includes  noise  controls  on  off-highway  opera- 
tion of  motor-vehicles,  on  operation  of  powered  model 
vehicles,  on  operation  of  garbage  loading  and/or  compac- 
ting equipment,  and  a variety  of  general  noises.  A Var- 
iance Board  is  provided  to  program  compliance  of  offens- 
ive fixed-sources  in  accordance  with  prescribed  guidelines 
A special  set  of  guidelines  is  provided  for  the  kinds  of 
construction  operations  and  the  circumstances  for  which 
after-hours  work  permits  would  be  issued. 


Departmental  activities  as  of  the  end  of  fiscal  year  72/73 
involve  specifications  for  sound-level  measuring  equipment 
to  be  purchased  soon,  development  of  noise  inspector  train- 
ing procedures,  development  of  a data  bank  and  expertise 
on  feasible  methods  for  treatment  of  noisy  construction 
equipment  to  assure  compliance  with  the  Ordinance,  and 
responses  to  the  ever-increasing  numbers  of  complaints 
from  citizens  offended  by  construction  activities  noises. 

7.  Auxiliary  Water  Supply  System  Facilities 

A Fire  Department  bond  issue  providing  $8,491*000  for  cur- 
rently proposed  items  in  the  long  term  master  plan  for  AWSS 
development  was  approved  in  November,  1971. 

During  the  1972-73  fiscal  year  an  AWSS  main  installation  in 
Pierce  Street  from  Ellis  to  O’ Farrell  Streets,  and  paving  a- 
long  with  other  improvements  at  the  San  Francisco  Fire  De- 
partment pipe  yard  have  been  placed  under  construction.  Bids 
have  been  called  for  low  pressure  water  system  fire  protec- 
tion improvements  from  34th  Avenue  and  Judah  Street  to  45th 
Avenue  and  Irving  Street  which  is  being  funded  from  the  bond 
issue.  Engineering  design  has  been  completed  for  the  Fire 
Department  Command  and  Control  System,  and  for  an  AWSS  main 
in  Quint  Street,  Jerrold  to  Evans  Avenues.  Also  designed  is 
an  AWSS  main  in  Keith  Street,  Evans  to  Fairfax  Avenues,  first 
in  a series  of  fire  protection  contracts  for  India  Basin  Re- 
development Area.  Engineering  has  been  substantially  com- 
pleted for  converting  high  pressure  pumping  stations  number 
1 and  2 from  steam  to  diesel  drive;  bids  for  the  first  of 
these  will  be  called  early  in  fiscal  year  73/74. 

8.  Rainfall  Measurements 


The  72-73  wet  weather  season  more  than  made  up  for  the  rela- 
tively dry  (11.06  inches)  year  that  preceded  it  by  recording 
33.81  inches  of  precipitation  at  the  U.S.  Weather  Bureau  rain 
gauge  in  the  Civic  Center  area.  The  San  Francisco  Hydrologi- 
cal and  Hydraulic  Data  Acquisition  System  (SFHHDAS)  also 
faithfully  recorded  rainfall  data  at  29  other  rain  gauges 
which  ranged  in  value  from  approximately  21  inches  to  ap- 
proximately 40  inches.  Besides  the  fact  that  it  was  a rela- 
tively wet  year,  some  unusual  rainfall  intensities  were  also 
recorded.  An  interesting  phenomenon  noted  during  the  year 
was  the  incidence  of  flooding  the  Southeast  zone  during  the 
storm  of  October  11;  while  the  intensities  that  were  recorded 
during  that  storm  were  by  no  means  extreme,  the  rainfall  did 
continue  at  moderate  intensity  levels  for  more  than  3 hours, 
thus  resulting  in  a piling  up  effect  which  caused  the  flood- 
ing. There  were  also  a significant  number  of  sewer  collapses 
during  the  year,  some  of  which  could  probably  be  attributed 
to  the  high  intensities  and  the  large  volumes  of  rainfall 
that  were  experienced. 


Five  emergency  contracts  were  necessary  to  repair  sewers 
during  the  year  1972-73  as  compared  to  the  1971-72  season 
when  only  two  emergency  contracts  for  sewer  damage  repair 
were  needed 0 Fifteen  slides,  also  attributed  to  the  heavy 
rains  during  the  year,  were  investigated  by  Structural 
Section.  Three  of  these  slides,  located  at  Alemany  Blvd., 

San  Jose  and  at  Kearny  and  Chestnut  were  serious  enough  to 
warrant  emergency  contracts  for  a cost  of  $9,954.38.  The  re- 
maining twelve  slides  were  cleaned  up  or  repaired  by  the 
Bureau  of  Street  Repair.  This  compares  with  the  1971-72 
rainy  season,  a dry  winter,  when  there  were  only  two  slides 
that  warranted  structural  investigation. 

F.  SURVEYS  AND  MAPPING 

1.  Subdivisions 

A total  of  14  condominium  projects  were  processed  during 
1973  compared  to  £ the  previous  year.  The  total  exceeds 
the  aggregate  number  of  condominium  projects  recorded 
within  the  last  10  years. 

It  appears  that  the  condominium  is  becoming  increasingly 
popular  as  a means  of  subdividing  land  and  air  space. 
Further,  since  more  than  half  of  the  condominium  projects 
submitted  were  conversions  of  existing  apartment  build- 
ings, and  since  there  is  a relative  scarcity  of  large, 
undeveloped  land  areas  in  San  Francisco,  it  becomes  ap- 
parent that  future  subdivisions  in  San  Francisco  will  be 
largely  of  a condominium  conversion  nature. 

It  is  anticipated  that  a subdivision  ordinance,  which  is 
needed  to  clearly  define  the  City's  position  and  policy 
for  controlling  subdivision  development  in  San  Francisco 
will  be  adopted  soon.  A draft  of  this  legislation  is 
being  prepared  and  reviewed  by  all  affected  City  Depart- 
ments . 

2.  Use  of  Electronic  Distance  Measuring  Devices 

The  Division  of  Surveys  and  Mapping  had  an  opportunity  to 
try  out  a "short-range"  electronic  distance  measuring 
device,  which  has  been  gaining  wider  acceptance  as  an 
urban  surveying  instrument. 

For  the  rehabilitation  of  the  roadbed  in  the  Twin  Peaks 
and  Sunset  Tunnels,  which  is  an  integral  part  of  the 
Municipal  Railway  System  Improvement  Program,  the  Divi- 
sion of  Surveys  and  Mapping  was  asked  to  re-establish 
the  center  line,  set  line  control  points  and  benchmarks 
for  each  of  these  two  tunnels.  Since  streetcar  service 
could  not  be  suspended,  the  critical  portion  of  the  field 


work  had  to  be  done  at  night,  when  streetcar  service  is 
minimal.  While  estimating  the  survey  costs,  the  Division 
considered  the  feasibility  of  using  an  electronic  dist- 
ance measuring  device  on  portions  of  this  project.  Based 
on  the  willingness  of  the  Hewlett-Packard  Company  to  loan 
such  an  instrument  for  a week,  the  Division  reduced  its 
cost  estimate  by  8$.  The  electronic  distance  measuring 
device  was  used  to  determine  the  distance  between  con- 
trol points  which  had  been  set  along  a survey  line  paral- 
lel to  the  tunnel  center  line.  All  such  measurements  were 
accomplished  within  the  allotted  week’s  time. 

Use  of  the  electronic  distance  measuring  device  enabled 
the  survey  party  to  complete  the  essential  survey  line 
measurements  in  one-fifth  the  time  that  ordinary  methods 
would  have  required,  an  eighty  percent  ( 00 >)  time  saving. 
Measurements  checked  with  the  data  from  earlier  surveys 
(done  both  in  the  30’ s and  when  the  tunnels  were  con- 
structed), well  within  the  accepted  survey  tolerances. 
Because  the  time  savings  were  greater  than  anticipated, 
the  Division  was  able  to  expand  the  scope  of  the  service 
and  provide  the  necessary  survey  data  ahead  of  the  Muni- 
cipal Railway  deadline,  which  originally  appeared  to  be 
too  tight. 

Use  of  electronic  distance  measuring  devices  is  a most 
promising  method  for  effecting  economies  in  survey  opera- 
tions without  compromising  the  standards  of  accuracy  for 
such  operations.  The  Division  of  Surve:^s  and  Mapping  has 
requested  authorization  for  the  purchase  of  such  an  in- 
strument in  the  forthcoming  fiscal  year. 


Electronic  Distance  Measuring  Device  used  in  Muni  Survey 
Reading  Shown  is  Slope  Distance. 

Illustrates  Article  on  Use  of  Electronic  Distance 
Measuring  Devices. 
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STATISTICS 


A.  DIVISION  OP  SURVEYS  AND  MAPPING 


1 . MAPS 


a.  Subdivision  Map  Act  and  Land  Surveyors  Act  Activities: 


Condominium  Maps  Approved  and  Recorded- 13 

Parcel  Maps  Approved  and  Recorded 7 

Record  of  Survey  Maps  Examined  and  Recorded 3 

b.  Street  Actions: 

Street  Dedications 16 

Street  Vacations 13 

Changes  in  Official  Widths  of  Sidewalk II4. 

c.  Survey  Plots  Prepared 8 

d.  Drawings  Prepared  for  Studies  Pertaining  to 

Property,  Street  or  Easement  Actions 38 


2 . SURVEYS 


a.  Number  of  Surveys 166 

Public  Assessment 7 

Bureau  of  Engineering II4.5 

Bureau  of  Architecture 8 

Recreation  and  Park  Department Lj. 

Municipal  Railway 2 

b.  Extent  of  Surveys: 

Topographic  Surveys 139.3  - Acres 

Design  Data 36 . 5 - Miles 

Construction  Layout 11.6  - Miles 

Post-Construction  Examination 0.7  - Miles 

Earth  Movement  Observations 7.7  - Miles 

Block,  Site  and  Lot 2.1  - Miles 

Monument  Lines 38.8  - Miles 

Precise  Level  Network 32.2  - Miles 

Miscellaneous S •k  - Miles 

Monuments : 

Frames  and  Covers  Reset 11  - Each 

Examined,  Repaired,  Referenced — 175  - Each 
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Bench  Marks: 


Established,  Checked  - 319  - Intersections 


c.  Number  of  Survey  Parties  — 6 

3.  MISCELLANEOUS 

Reports  to  City  Attorney*  s Office - — 10 

Investigations  for  and  Reports  to  the  Board 
of  Supervisors  Regarding  Appeals  from 

Decisions  of  City  Planning  Commission 7 

Legal  Descriptions  for  Deeds  Prepared  and 

Checked-—---—---—--—----——- — ---■ 6Q 
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B.  DIVISION  OF  TRAFFIC  ENGINEERING 


1 .  PARKING  METERS 


New  and  Amended  Zones 
New  Installations 

New  Installations  in  Public  Parking  Lots 

Removals 

Installations 

Relocations 

Temporary  Removals 

Total  Number  in  Place  June  30,  1973  - 13,708 

2.  MISCELLANEOUS  INVESTIGATIONS 

Written  Reports  to  San  Francisco  Parking  Authority 
Parking  Checks 

Advisory  Appearance  and  Conferences  with 
San  Francisco  Parking  Authority 
Formal  STOP  and  YIELD  Sign  Investigations 
Formal  Parking  Control  Investigations 
Formal  Traffic  Signal  Investigations 
Other  Formal  Investigations 

Auto  Parking  Station  or  Garage  Permits 
Miscellaneous  Parking  Checks 


0 

0 

0 

207 

204 

76 

357 


15 

229 

137 

203 

565 

51 

50 


3.  PAVEMENT  PAINTING 


Standard  Striping,  Miles 
12-Inch  Stripes,  Feet 

12-Inch  Yellow  Stripes,  Feet  (School  Crosswalks) 

Bus  Zones,  Feet 

Parking  Stalls  (all  types) 

New  School  Intersections 

Total  School  Intersections  in  Place  June  30,  1973 
Pounds  of  Reflective  Beads  Used 
9"  Stripes,  Feet 
Spotting  and  Removing,  Miles 


402 

595,261 

216,580 

121,000 

1,772 

0 

958 

37,000 

89,925 
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4.  TRAFFIC  AND  STREET  NAME  SIGNS 


Traffic  Signs 

Parking  Signs  Installed 

Parking  Signs  Repaired  or  Changed 

Parking  Signs  Removed 

Other  Signs  Installed 

Other  Signs  Repaired  or  Changed 

Other  Signs  Removed 


COMPLETED 

1972-73 

293 

584 

201 

i,568 

1,640 

365 
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4.  TRAFFIC  AND  STREET  NAME  SIGNS 

Traffic  Signs  (Continued) 

Stop  Signs  Installed 

Stop  Signs  Repaired  or  Changed 

Stop  Signs  Removed 

TOTAL 

Special  Signs  Made  by  City  Forces 

Estimated  Approximate  Cost  1972-73  $48,000 

Estimated  Total  Number  in  Place 

June  30,  1973  42,598 


COMPLETED 

1972-73 


510 

542 

57 

5,760 

1,367 


Street  Name  Signs 


Street  Signs  Repaired  or  Changed  582 

Street  Signs  Installed  5 


TOTAL 


587 


Estimated  Approximate  Cost  1972-73  $31,000 

Estimated  Total  Number  in  Place 

June  30,  1973  5,837 


5.  TRAFFIC  LEGISLATION 


COMPLETED 

1972-73 


Stop  Intersections  221 

Yield  Intersections  1 

Through  Streets,  Miles  0 

One-Way  Streets,  Miles  1.2 

Speed  Zones  (other  than  25)  0 

Turn  Restrictions  f24  Hours)  38 

Turn  Restrictions  (Peak  Hours)  1 

Tow  Away,  Block  Faces  27 

Time  Limit,  Block  Faces  46 

Angle  Parking,  Block  Faces  5 

Other  Turn  Controls  12 

No  Parking  Any  Time,  Block 

Faces  32.5 

Items  Discussed  at  ISCOTT  783 

Items  Having  Department  Public 

Hearing  94 

Items  to  Board  of  Supervisors 

for  Action  111 


DELETED 

1972-73 

6 

0 

0 

0 

0 

1 

0 

2 

16 

1 

0 

0 


NUMBER 
IN  PLACE 

6-30-73 

2,464 

11 

106.7 

92.9 

69.7 


TRAFFIC  SIGNALS  AND  CHANNELIZATION 


NUMBER 


COMPLETED 

1972-73 

IN  PLACE 
6-30-73 

Channelized  Intersections 

Concrete  Islands 

8 

282 

Raised  Pavement  Bars 

7 

63 

TOTAL 

15 

3^5 

Signalized  Intersections 

3-Light  Installations 

23 

834 

Equipped  with  Pedestrian 

Signals 

18 

291 

Actuated  Signals 

2 

195 

Pedestrian  Overpasses  (over 

City  Streets) 

1 

19 

PERSONNEL  AT  BEGINNING  AND  END  OF  FISCAL  YEAR 


DIVISION 

JULY  1,  1972 

JUNE  30, 

1973  CHANGE 

ADMINISTRATION 

k 

k 

0 

GENERAL  ENGINEERING 

117 

122 

RECREATION  AND  PARK  ENGINEERING 

12 

11 

-1 

'STREETS  AND  HIGHWAYS 

ip8 

kl 

-7 

•SANITARY  ENGINEERING 

71 

70 

-1 

| SURVEYS  AND  MAPPING 

31 

32 

+1 

'CONSTRUCTION 

28 

k9 

+21 

TRAFFIC  ENGINEERING 

29 

26 

-3 

TRANSIT  TASK  FORCE 

6 

_£ 

-1 

3U6 

360 

+1U 

Employees  in  Professional  Classification 1 56 

Employees  in  Technical  Classification 151 

Employees  in  Clerical 53 

.PAYROLL: 


The  following  tabulation  shows  the  number  of  employees  and  total 
payroll  charged  to  General,  Project  and  Road  Funds: 


SOURCE  OF  PAYROLL  FUNDS 

General  Fund 
Budget  Payroll 

[project  Funds  (Gas  Tax,  Bond,  General,  etc.) 
Road  Fund  - Traffic  Engineering 


EMPLOYEES  PAYROLL 
1972-73  1972-73 

71  1,111,737 

256  3,322,903 

33  395,503 


RETIREMENTS : 


During  the  past  year,  the  following  employees  were  retired 
and  recognition  is  given  for  their  faithful  service  to  the  Organization: 


MICHAEL  A 

. DMITRIEFF 

11.1.72 

5364 

Senior  Civil  Draftsman 

27  years 

SPENCER  J 

. ALLIE 

1.1.73 

6313 

Construction  Engineer 

17k  years 

NELL  H.  HAYES 

It.  1.73 

iuaa 

Clerk-Stenographer 

2k  years 

THEODORE 

J.  VOLLENWEIDER 

2.7.73 

5206 

Assoc.  Civil  Engineer 

27  years 

ROBERT  J. 

SEIB 

It.  1.73 

5206 

Assoc.  Civil  Engineer 

35  years 

JACK  DEA 

7.1.73 

520a 

Asst.  Civil  Engineer 

25  years 

EVELYN  E. 

FORD 

7.1.73 

lJj.06 

Senior  Clerk 

18  years 
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bureau  of  engineering 


SUPERVISORY  PERSONNEL 
AS  OF  JUNE  30-  1973 

Robert  C.  Levy  C'tv  Engineer 

John  E Cribbs . Assistant  to  C'tv  Engineer 

George  Woo  Sanitary  Engineer.  Special  Assignments 


DIVISION  & SECTION 

STREETS  & HIGHWAYS 
Hn:  ghways 

St.  Imprrnt , & Reconst  r. 
Street  Inspection 

RECREATION  & PARK  ENGINEERING 
Eng:*  neering 
Landscap ‘ ng 


GENERAL  ENGINEERING  SERVICES 
Administration 
0"f:ce  Management 
Steno  Pool 

Utilities  & Special  Services 

Contract  Preparation 

Structural 

Meehan' cal 

[Electrical 

SANITARY  ENGINEERING 

Planning  & Stud  es 
Des : on 

A dm ; nistra t ion 
Special  Assignments 
Industrial  Waste 

SURVEYS  & MAPPING 

Admi nistrat ' on  & Records  & 0 fiCe 
Field  Surveys 

CONSTRUCTION 
Inspection 
Test : ng 

CONTRACT  ADMINISTRATION 

TRAFFIC  ENGINEERING 

Design 
Planning 
Operat : ons 


PERSON  IN  CHARGE 

L T.  Tom.  Engineer 
G.  M.  Wong,  Associate  Engineer 
Everett  Hintze,  Assoc.  Engineer 
T A Pedersen,  Street  Sup. 

D Martin,  Sr.  Engineer 
W H Person.  Engineer 
H C Schmidt.  Sr.  Landscape 
Architect 

W.  J.  Scruggs  Sr.  Engineer 
H G Louie.  Admin  Engineer 
F R N' chols,  Head  Clerk 
Dane  Major,  Sr.  Clerk  Typist 
H H Beneke.  Assoc.  Engineer 
C T Jensen  Engineer 
G T Jeong,  Sr.  Engineer 
C J B-’adv.  Sr.  Engineer 
A.E  Tanner,  Sr.  Engineer 

A 0 F^iedland  Principal 
Engineer 

W R Gessner,  Sr.  Engineer 
T.  F.  Landers.  Sr.  Engineer 

A.  Brandon.  Assoc.  Engineer 

B.  Martin,  Sr.  Engineer 

J.  M.  Barron,  Sr.  Engineer 

T J.  Ford,  Jr.  Sr.  Engineer 
J Pelayp,  Assoc.  Engineer 
W Gee.  Chief  Surveyor 

W C Ewing,  Sr.  Engineer 
J Barrett,  Engineer 
E W Pearson,  Engineer 

F Giusto.  Admin.  Engineer 

W.  Marconi.  Sr.  Traffic  Engr. 

G R Hansen  Assoc.  Tr . Engr. 

R J Evans,  Traffic  Engineer 
N.  E Bray,  Traffic  Engineer 


BUREAU  OF  ARCHITECTURE 
DEPARTMENT  OF  PUBLIC  WORKS 
ORGANIZATION  CHART 


JULY  i , 1973 


BUREAU  OF  ARCHITECTURE 
Charles  W.  Griffith,  City  Architect 
1972-73 


The  Bureau  of  Architecture  supervises  the  design  and  construction 
of  new  public  buildings,  and  the  modernization  and  alteration  of 
existing  public  buildings,  under  plans  duly  approved  by  the  various 
City,  State  and  Federal  departments  which  are  involved. 

Once  the  need  for  a building  project  is  established,  the  Bureau 
assists  the  requesting  City  department  in  the  preparation  of  a 
basic  program  and  the  acquisition  of  a building  site.  The  program 
consists  of  general  information  relative  to  the  activities  and 
services  to  be  performed  in  the  building,  the  number  and  type  of 
employees  who  will  be  housed  in  the  building,  the  number  of  public 
to  be  served,  and  related  data.  The  Bureau  then  prepares  sketches, 
specifications,  and  estimates  of  cost,  and  when  funds  are  avail- 
able, prepares,  or  supervises  the  preparation  of  the  schematic, 
preliminary  and  final  drawings,  specifications,  and  estimates. 

Upon  approval  of  the  final  documents,  bids  are  requested  by  adver- 
tisement in  the  official  newspaper,  opened  in  public,  reviewed  and 
analyzed,  and  recommendations  are  prepared  for  award  of  the  con- 
struction contract.  After  award  and  certification  of  the  contract, 
Bureau  personnel  inspect  the  construction  as  it  develops,  certify 
monthly  progress  payments,  verify  that  it  has  been  properly  con- 
structed in  conformance  with  the  plans  and  specifications,  and 
initiate  the  final  payment  to  the  contractor.  The  work  which  was 
being  processed  in  the  Bureau  as  of  July  1,  1973,  was  as  follows: 


1«  Plans  and  Specifications  Stage  (Estimate) 
2.  Work  Under  Construction  (54  Jobs) 

3c  Work  Completed  (60  Jobs) 

TOTAL 


$176,000,000 
42,806,333 
21 ,790,500 
$240,596,833 


ORGANIZATION 

The  organization  of  the  Bureau  is  broken  down  into  three  separate 
divisions:  Office  Management,  Design,  and  Construction,  as  shown 
by  the  Organization  Chart. 


OFFICE  MANAGEMENT 


Sect i on 


Section  I 


Sect  ion  II 


I - Documents 

This  section  is  responsible  for  the  assembly  and 
issuance  of  the  contract  documents  to  contractors, 
the  filing  of  tracings,  blueprints,  and  specifica- 
tions, and  related  work. 

I - Administration 

This  section  is  responsible  for  personnel  matters, 
all  incoming  and  outgoing  correspondence,  dispens- 
ing information  to  contractors  and  architects,  the 
operation  of  the  Bureau's  main  counter,  and  related 
work . 

I - Reproduction 

This  section  is  responsible  for  the  requisition 
and  procurement  of  blueprints,  the  assembly  of 
blueprints,  the  reproduction  and  assembly  of  speci- 
fications, and  related  work. 


DESIGN 


The  responsibility  for  processing  the  various  jobs  from  initial 
inception  to  completion  of  the  final  drawings,  specifications  and 
estimates  is  divided  into  three  sections.  Each  of  these  sections 
is  headed  by  a senior  architect  who  maintains  formal  and  informal 
relationships  with  the  client  agency  and  supervises  the  personnel 
assigned  to  him  for  the  preparation  of  the  drawings  and  specifica- 
t i ons  o 


SPECIAL  PROJECTS  AND  MISCELLANEOUS  SECTION 

This  section  is  assigned  most  of  the  architectural  work  for  de- 
partments other  than  Public  Health  and  Schools.  The  annual  Capital 
Improvements  project  data  sheets  are  prepared  by  this  section. 

A.  Fire  Department  Bond  Issues  $4,945,040.00 

1964  Bond  Issue  $4,890,000.00 

1952  Bond  Issue  55,040.00 


Total  Funds  $4,945,040.00 

Present  status  of  bond  program  is  as  follows: 

I.  Completed  (60%)  $2,940,900.00 


1 . 

Headquc 

arters 

Bui 

1 d i ng  $ 1 

, 115,000. 

.00 

2. 

Eng i ne 

House 

No . 

28 

256,000. 

.00 

3 . 

Eng i ne 

House 

No. 

7 

310,000. 

.00 

4 . 

Engine 

House 

No. 

17  and 

Truck  1 

Mo . 1 

447,500. 

,00 

5. 

Eng i ne 

House 

No. 

43 

394,900. 

.00 

6. 

Eng i ne 

House 

No . 

46 

65,500. 

,00 

7. 

Engine 

House 

No. 

36 

352,000. 

.00 

Des 

i gn  Stage 

(9%) 

450 , 

,000. 

,00 

1 . 

Engine 

House 

No . 

3 

450,000. 

,00 

Under  Consl 

t ruct i on 

(18%) 

-a- 

00 

00 

o 

o 

o 

.00 

1 . 

Eng i ne 

House 

No. 

33 

330,000. 

,00 

2. 

Eng i ne 

House 

No. 

37 

540,000. 

,00 

3. 

Memorial  Plaque 

14,000. 

,00 
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Construction  Cost:  $323,256.00  FIRE  STATION  FOR  ENGINE  CO.  36 

Completion  Date:  April  1973  ( NEW  F I REHOUSE ) 

Address:  551  - 26th  Avenue 


IV.  Projects  Held  in  Abeyance  (12%) 


$ 630,000.00 


1.  Engine  House  No.  16  $ 280,000.00 

2.  Engine  House  No.  8 350,000.00 


V.  Office  Management  and  (1%) 

Conti ngenci es 


40,140.00 
TOTAL  $4,945,040.00 


In  addition  to  the  bond  projects,  a new  Engine  House 
No.  1 is  being  designed  to  replace  the  present  house 
on  Drumm  Street,  which  will  be  demolished  to  make  way 
for  the  expanding  Embarcadero  Center. 


B.  Improvements  and  Expansion  of  Candlestick  Park  Stadium 

Series  A Bonds  $ 8,500,000 
Series  B Bonds  $16,100,000 

The  Stadium  was  used  throughout  the  construction  period  but 
was  first  used  in  its  entirety,  approximately  62,000  seats 
for  football,  on  August  13,  1972,  eight  months  ahead  of 
schedule,  and  has  been  in  continuous  use  since  that  date. 

It  has  proved  to  be  an  exceptionally  satisfactory  Stadium 
for  baseball,  football,  and  various  special  events. 

C.  Police  Department 

1.  The  "Police  Facility  Security"  report  by  the  Security 
Systems  Organization  of  GTE  Sylvania  Inc.  was  published 
in  August  1971.  This  was  the  framework  on  which  requests 
for  funds  were  based,  and  resulted  in  an  emergency  appro- 
priation in  the  amount  of  $409,711.00.  The  work  includes 
several  projects  in  the  Hall  of  Justice,  in  nine  district 
stations  and  the  Twin  Peaks  Communication  Center.  This 
work  as  of  July  16  is  approximately  60%  complete. 

2.  In  addition  to  the  security  projects,  the  Park  and  South- 
east Stations,  which  were  closed  by  the  Police  Commission 
to  "increase  efficiency"  had  to  be  re-opened  on  an  emer- 
gency basis  due  to  mandate  of  the  voters  at  the  November 
election.  The  work  included  extensive  alterations,  ven- 
tilation systems,  new  toilet  fixtures  and  new  communication 
features.  Except  for  minor  items,  these  projects  were 
completed  and  in  use  by  July  16,  1973. 


Park  Police  Station  $84,950.00 

Southeast  Police  Station  $85,900.00 
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SOUTHEAST  POLICE  STATION  AND  ANNEX 
(REHABILITATION) 

Construction  Cost:  $76,220.00 

Address:  Third  Street  and  Twentieth  Street 

Completion  Date:  July,  1973 


PARK  POLICE  STATION 
(REHABILITATION) 

Construction  Cost:  $65,332.00 

Address:  Golden  Gate  Park 

Completion  Date:  July,  1973 
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D.  Youth  Guidance  - Juvenile  Court 

1.  Continuing  the  Cottage  renovation  project;  Cottage  G1 
was  altered  to  provide  intake  services  wherein  youngsters 
picked  up  on  charges  are  processed  into  custody.  This 

is  a great  improvement  over  the  original  setup  where  the 
intake  processing  took  place  in  the  Administration  Build- 
ing. $25,600.00 

2.  The  Juvenile  Court  has  experienced  disruption  to  pro- 
cedures similar  to  that  in  other  courts.  A survey  of 
requirements  was  made  and  subsequently  an  emergency 
supplemental  appropriation  of  $60,000.00  was  passed  to 
accommodate  the  security  needs  of  the  court.  Plans  are 
in  the  preliminary  phase  as  of  June  30,  1973. 

E.  City  Hal  1 

1.  Tax  Collector  - Continuing  alterations,  acoustical  work, 
new  flooring,  signs  and  lighting.  About  50%  complete. 

$26,000.00 

2.  Treasurer  - Alterations  to  provide  security  at  cashier 

cages,  improve  lighting,  etc.  $ 5,000.00 

F . War  Memo  rial 


1.  Opera  House  - Recarpeting  of  promenade  at  rear  of  box 

arena.  $15,000.00 

2.  Emergency  repair  of  rigging  back  stage.  $ 5,000.00 

3.  Veterans  Building  - New  safety  controls  for  boilers. 

$ 6,300.00 


G.  Museums 

1.  DeYoung  Museum  - Security  and  fire  alarm  systems  have 

been  started  and  bids  will  be  requested  in  September 
1973.  Estimate  $42,000.00 

2.  California  Palace  Legion  of  Honor  - Security  and  fire 
alarm  system.  First  bids  exceeded  available  funds. 
Consultants  are  re-designing. 

Estimate  $40,000.00 

3.  Ulta-violet  ray  shields  installed  in  Gallery  10. 

$ 3,700.00 

4.  New  wall  covering  installed  in  Gallery  11. 

$ 2,450.00 


H.  Center  of  Asian  Art  and  Culture 

Special  fi redoor  between  Brundage  Wing  and  the  DeYoung  Museum: 
Bids  exceeded  the  budget.  Additional  funds  are  being  appro- 
priated. The  project  should  be  completed  by  September  1973. 

$ 9,000.00 

I.  San  Francisco  Public  Library 

1.  Ortega  Branch  - Repair  fire  damage.  $25,000.00 

J.  Laguna  Honda  Hospital 

1.  Smoke  barriers  and  fi redoors.  This  project  will  bring 

the  hospital  a high  standard  of  safety.  The  work  is 
about  10%  complete.  $85,415.00 

2.  Stair  enclosures  for  additional  fire  safety  is  about 

60%  complete.  $41,900.00 


Recreation  & Park  - Rehabilitation  Projects 

1 . 


2. 


Chinese  Recreation  Center 

Washington  and  Mason  Streets  $26,000.00 

Argonne  Playground  Fieldhouse 

1 8 1 h Avenue  between  Geary  and  Anza  $ 5,000.00 


3.  Richmond  Playground  Fieldhouse 
1 8 1 h Avenue  between  Lake  & 

California  Streets  $ 5,800.00 


L.  South  San  Francisco  Opera  House  Restoration 


An  architect  was  selected  and  approvals  have  been  received 
from  various  agencies  and  neighborhood  groups.  The  Art 
Commission  has  approved  Phase  II  of  the  design  and  the 
working  drawings  are  in  progress.  The  project  includes  the 
development  of  a large  plaza  as  well  as  certain  additions  to 
the  old  building.  Budget  for  this  project  is  $500,000.00. 


M.  Consultation  to  Bureau  of  Engineering 

1.  Market  Street  Beautification  - Specifications  for  water- 
proof membrane  under  brick  paving. 

2.  Specifications  for  relocation  and  refinishing  Lotta's 
Founta i n . 

3.  Southeast  Water  Pollution  Control  Plant  - Plans  and 
specifications  of  office  and  special  finishes  in  the 
sludge  filtration  building. 
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HEALTH  DEPARTMENT  SECTION 


During  the  fiscal  year  1972-1973,  this  section  was  primarily 
engaged  in  preparing  plans,  specifications  and  estimates, 
inspection  and  contract  administration  for  the  alteration  and 
modernization  of  Health  Department  Buildings. 

In  addition,  this  section  also  provided  contract  administration 
and  inspection  for  the  new  San  Francisco  Medical  Center  Project. 

A.  San  Francisco  Medical  Center  Project 

San  Francisco  Medical  Center  Bond  Issue  $33,670,000 

State  and  Federal  Subventions  5,865,697 

Total  Project  Fund  $39,535,697 

1.  Hospital  Building  $28,769,000 

The  contract  for  this  project  was  awarded  June  9,  1971, 
and  construction  started  July  26,  1971.  Construction  is 
approximately  55%  completed  at  present. 

The  Hospital  Building  is  a seven-story  high-rise  structure 
with  a gross  finished  floor  area  of  635,000  square  feet 
and  will  provide  584  beds  for  medical,  surgical  and  psychi- 
atric patients  with  comprehensive  ancilliary  facilities 
and  services.  The  completion  date  of  this  building  is 
estimated  to  be  November  1974  and  completion  of  the  new 
hospital  landscaping,  public  parking,  including  the  demo- 
lition of  other  existing  hospital  buildings  is  September 
1975. 

2.  Service  Bui lding  $5,337,739 

This  project,  completed  in  August  1973,  was  the  first 
construction  phase  of  the  San  Francisco  Medical  Center 
Project.  This  building  is  located  on  the  northwest 
corner  of  San  Bruno  Avenue  and  Twenty-Second  Street. 

It  was  occupied  for  "early  use"  by  the  City  in  July  1971, 
prior  to  its  completion,  so  that  the  old  Power  House  and 
Laundry  Buildings  Nos.  7,  8 and  8A,  which  it  replaces, 
could  be  razed  for  start  of  the  Hospital  Building. 
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SERVICE  BUILDING 

SAN  FRANCISCO  MEDICAL  CENTER 


Construction  Cost:  $5,337,738.00 

Completion  Date:  August  1972 


I 


Address:  22nd  Street  and  Potrero  Avenue 
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B.  Alteration  and  Modernization  Projects 
1C  San  Francisco  General  Hospital 

a.  Ward  41  Lighting  $ 7,222 

This  ward  is  now  used  for  offices  by  the  Department 
of  Social  Services.  The  work  included  the  removal  of 
original  incandescent  lighting  fixtures  and  the  installa- 
tion of  new  fluorescent  ceiling  fixtures.  This  project 
was  completed  October  1972. 

b.  Replacement  of  Air  Washer  $15,649 

The  deteriorated  washer  of  the  main  ventilation  system 
has  been  replaced  with  a new  unit  to  filter  and  wash  the 
air  coming  into  the  Surgical  Suites  of  Building  No.  1. 
Work  was  completed  July  1973. 

c.  Ward  Lavatories  Modernization  $15,100 

This  work  will  provide  new  knee  controlled  faucets  at 
certain  existing  lavatories,  which  will  improve  sanita- 
tion in  the  wards.  Work  is  to  be  completed  in  September 
1973. 

d.  Security  Screens  - Ward  54  $ 9,877 

Ward  54  will  consolidate  acutely  ill  prisoners  in  one 
area  of  the  hospital.  The  work  involves  the  installation 
of  security  screens  on  windows,  installation  of  a parti- 
tion with  doors  and  other  miscellaneous  security  measures 
Completion  date  is  September  1973. 

e.  New  Partitions  - Ward  93  $ 4,999 

The  work  in  Ward  93  includes  the  installation  of  movable 
office  partitions  and  electrical  work.  Completion  date 
is  October  1973. 

2.  Emergency  Work 

Due  to  the  urgent  need  of  the  hospital  to  maintain  its 
accreditation  to  continue  operation,  a supplemental  appro 
priation  was  approved  to  make  emergency  improvements, 
required  by  the  Joint  Commission  on  Accreditation  of 
Hospitals  and  the  License  Bureau  of  the  State  Department 
of  Public  Health.  The  emergency  projects  are  as  follows: 
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ADDITIONS  TO  EMERGENCY  FACILITIES 
SAN  FRANCISCO  GENERAL  HOSPITAL 

Construction  Cost:  $56,887.00 

Completion  Date:  May  1973 

Address:  22nd  Street  and  Potrero  Avenue 
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a.  Lavatories 


$10,300 


Additional  lavatories  have  been  installed  and  hand- 
operated  faucets  have  been  replaced  with  knee  controls 
on  existing  lavatories  in  critical  areas  of  the  hospital 
to  minimize  contagion.  Work  completed  August  1972. 

b.  Laundry  Chute  Fire  Protection  $ 5,850 

Sprinkler  system  and  self-locking  devices  for  laundry 
chute  doors  have  been  installed  to  prevent  smoke  hazard 
and  to  contain  fires  as  quickly  as  possible.  Work  com- 
pleted August  1972. 

c.  Microbiology  Laboratory  Air 

Conditioning  $13,152 

Room  air  conditioning  and  filtering  features  were  added 
to  Building  100  warm  air  ventilating  system.  This  addi- 
tion will  provide  temperature  control  and  "clean  room" 
environment  in  culture-preparation  areas  to  optimize 
culture  growth  rates  and  avoid  contamination.  Work 
completed  May  1973. 

d.  Padding  Holding  Room  109  $ 8,070 

Neoprene  sponge  padding  has  been  applied  to  walls  and 
floor  of  holding  room  to  protect  patients.  Work  com- 
pleted December  1972. 

e.  Fire  Doors  - Ward  Bldgs.  20  6-  30  $ 4,900 

Rated  fire  doors  have  been  installed  at  stairways  between 
floors  in  Buildings  20  and  30  for  the  protection  of 
patients  and  employees  in  event  of  fire.  Work  completed 
August  1972. 

f.  Fire  Protection  Building  100  $ 9,697 

The  basement  storage  area  of  this  building  is  now  pro- 

tected against  fire  with  a new  automatic  fire  protection 
system.  This  work  was  completed  September  1972. 

g.  Additions  to  Emergency  Facilities  $56,887 

These  additions  which  include  new  partitions,  lighting, 
casework,  flooring  and  painting  will  improve  the  function- 
ing of  the  Emergency  Room  area.  Congestion  will  be  relieved 
and  waiting  time  for  patients  will  be  reduced  by  treating 
ambulatory  patients  in  a separate  area  apart  from  those 
who  need  fully  emergency  services.  These  facilities  were 
occupied  by  the  hospital  staff  in  May  1973. 


h.  Alterations  to  X-Ray  Department  $30,536 

Included  in  this  work  is  the: 

1.  Alterations  and  remodeling  of  the  therapy  area 
which  will  convert  a waiting  room  into  a dark- 
room. 

2.  Air  conditioning  and  ventilation  of  darkrooms 
and  processing  rooms. 

3.  Electrical  wiring  and  necessary  architectural 
work  for  the  Special  Procedure  Suite.  Work 

i s 95%  completed . 

3.  Laguna  Honda  Hospital 

a.  Fire  Sprinklers  in  Various  Areas  $25,625 

The  automatic  fire  sprinkler  system  has  been  extended 
to  certain  areas  of  the  4th  floor,  Ward  Building  B; 

5th  floor,  Ward  Building  C;  3rd  floor,  Ward  Building  L; 
and  ground  floor  of  Clarendon  Hall.  Work  completed 
June  1973. 

b.  Alterations  to  X-Ray  Department  $11,869 

The  work  involves  installation  of  lead  shielding  on 
walls,  doors  and  frames  and  the  installation  of  a con- 
cealed structural  support  for  new  diagnostic  X-Ray  equip- 
ment purchased  by  the  Health  Department.  Also  included 
is  new  electrical  service.  Completion  date  is  August  1973. 

4.  District  Health  Center  No.  4 and  Emergency  Medical 
Aid  Station 

a.  Exterior  Electric  Sign  $ 1,042 

An  internally  illuminated  sign  set  back  from  the  curb  in 
front  of  the  building,  which  identifies  the  emergency 
station  day  and  night.  The  sign  post  is  a four-inch 
square  tube  With  a metal  frame.  The  sign  message  in 
English  and  Chinese,  is  on  translucent  plastic.  Work 
completed  October  1972. 
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NEW  HOSPITAL  BUILDING 

SAN  FRANCISCO  MEDICAL  CENTER 

Construction  Cost:  $28,769,000.00 

Completion  Date:  September  1975 

Address:  22nd  Street  and  Potrero  Avenue 


SCHOOL  DESIGN  SECTION 


This  section  is  responsible  for  all  of  the  design  work  for  the 
San  Francisco  Unified  School  District.  This  work  is  divided  into 
four  major  categories:  (A)  City-District  Bond  Issues,  (B)  Dis- 

trict Funds,  (C)  Field  Act  earthquake  resistant  construction, 

(D)  Special  Funds  such  as  Federal  or  State  subvention. 

A.  1964  School  Bond  Issue  $31,464,500 

This  bond  issue  will  provide  four  completely  new  schools, 
major  additions  to  four  schools,  two  new  buildings  for  City 
College,  replacement  of  one  elementary  school,  replacement 
of  various  temporary  classrooms  with  permanent  classrooms, 
and  miscellaneous  costs.  The  work  has  progressed  favorably 


and,  as  of  June  30,  1973,  the  status 

was  as 

f O 1 1 ows : 

1.  Work  Completed 

Thirty-one  Projects 

93% 

$29,302,300 

2.  Work  Under  Construction 
One  Project 

4% 

1,248,000 

3.  Miscellaneous  Costs,  Plans  £• 
Specifications  and  Unallocated 

3% 

914,200 

TOTAL 

$31,464,500 

Construction  was  completed  on  the  J.  Eugene  McAteer  Senior  High 
School  academic,  cafeteria  and  music  buildings  and  construction 
of  the  new  gymnasium  building  was  nearing  the  final  stages. 

Construction  of  the  new  Cabrillo  School,  the  last  project  in  the 
1964  Bond  Issue  was  started. 

B.  District  Funds  $ 2,810,000 

Construction  was  started  on  the  new  George  Washington  Carver 
School  (Hunters  Point  South). 

C.  Field  Act  Funds 

A structural  survey  was  made  in  1970  of  existing  school 
buildings  which  were  constructed  prior  to  1934.  A bond 
issue  has  been  prepared  for  the  November  ballot  and  is 
described  later  in  this  report. 
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J.  EUGENE  McATEER  HIGH  SCHOOL(D I AMOND  HEIGHTS) 
GYMNASIUM  AND  PLAYF I ELDS 
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Construction  Cost:  $2,391,^51.00 

Completion  Date:  November  1973 


Until  a new  bond  issue  is  passed,  a special  tax  override 
is  being  used  to  prepare  plans  and  reconstruct  several 
schools  for  the  elimination  of  obvious  falling  hazards, 
and  for  the  construction  of  portables  where  schools  have 
been  demolished. 

Reconstruction  work  has  started  on  Winfield  Scott  School, 
James  Lick  Junior  High  School,  Marshall  School  Annex  and 
Galileo  High  School  and  is  practically  complete  on  the 
Paul  Revere  School  Annex.  Bids  have  been  received  for  the 
reconstruction  and  rehab i 1 i tat i on  of  the  Alamo  School  and 
architectural  and  engineering  design  work  is  underway  for 
thirteen  additional  schools. 

Special  Fund  Projects 

The  Dr„  Charles  E.  Drew  School  is  practically  completed. 
This  school,  in  an  impoverished  area,  is  being  financed  by 
funds  granted  under  Senate  Bill  28.  Cost  of  the  project  is 
$1 ,998,000. 


DR.  CHARLES  R.  DREW  SCHOOL  (BAYVIEW  SCHOOL) 
NEW  SCHOOL  CONSTRUCTION 

Construction  Cost:  $2,032,082.00 

Completion  Cost:  July  1973 

Address:  Thornton  Street  between 

Flora  and  Pomona  Street 


PROPOSED  BOND  ISSUES 


I o Yerba  Buena  Center  $225,000,000 

(Pub 1 i c Faci 1 i t i es ) 

The  design  of  the  Garage,  the  Exhibit  Hall,  the  Arena,  the 
Public  Open  Areas,  and  the  Power  Plant,  known  collectively 
as  the  "Public  Facilities"  is  progressing  favorably.  The 
Group  SI  Work,  the  "Underground  Garage  and  Partial  Exhibit 
Hall",  has  been  prepared  for  bidding,  but  its  advertising 
is  currently  being  delayed  because  of  legal  problems. 


The  June  1973  construction  estimate  for  the  project  is  as 
fol 1 ows : 

Group  I Contract  $ 3,608,000 

(City  Preliminary  Work) 

Group  II  Contract  31,1 45 , 000 

(Underground  Garage  & 

Partial  Exh i b i t Hall) 


Group  Ml  Contract  60,633,000 

(Convention  Complex) 

Group  IV  Contract  2,459,000 

(Central  Plant) 


Group  V Contract  34,233,000 

(Arena ) 


Group  VI  Work  5,467,000 

(Furnishings  & Equipment) 

TOTAL  $137,545,000 

Because  of  various  legal  actions  against  the  project,  all  of 
which  must  be  cleared  before  construction  can  start,  it  is  not 
possible  to  provide  a definite  schedule  at  this  time.  However, 
the  Group  I Work  is  proceeding  on  schedule  and  it  is  hoped  that 
the  Group  II  Work  can  start  this  Fall,  or  early  next  year.  Plans 
and  specifications  for  the  Group  II!  Work  will  be  completed  in 
January  1974,  Group  IV  about  the  same  time,  and  the  completion 
of  the  plans  and  specifications  for  the  Groups  V and  VI  Work  will 
fol 1 ow  short  1 y thereafter.  Assuming  that  the  Group  II  Work  does 
start  in  February  1974,  (about  one  year  after  the  date  originally 
scheduled),  all  work  should  be  completed  in  the  summer  of  1977. 
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New  Social  Services  Building 


$7,500,000 


I I . 

This  bond  issue  will  provide  for  a new  social  services 
building  at  170  Otis  Street,  adjacent  to  the  present  build- 
ing, 150  Otis  Street.  This  will  tend  to  centralize  the 
departmental  activities,  which  are  now  scattered  throughout 
the  City  --  on  Bush  Street,  and  Mission  Street,  as  well  as 
Otis  Street.  It  will  also  permit  the  removal  of  the  old 
Bush  Street  departmental  headquarters  building  and  the 
expansion  of  the  Sutter-Stockton  Garage. 

The  new  building  is  estimated  to  cost  $6,250,000,  will 
include  an  office  building  of  125,000  sq.  ft.  area  and  to 
house  800  Social  Services  employees,  space  for  interviews 
and  meetings,  and  parking  for  95  cars  in  the  basement. 

III.  Addition  to  the  Hall  of  Justice  $4,600,000 

The  original  design  of  the  Hall  of  Justice  contemplated 
the  future  addition  of  four  floors  over  the  Coroner's 
wing.  This  bond  issue  provides  for  the  construction  of 
two  of  these  additional  floors,  a second  and  third  floor. 

The  addition  of  the  second  floor  will  provide  four  addi- 
tional municipal  courts  and  the  third  floor  addition  will 
provide  four  additional  superior  courts,  all  for  criminal 
cases . 

The  reason  this  addition  is  necessary  is  because  of  the 
tremendous  backlog  of  criminal  cases  in  San  Francisco.  It 
is  so  great  that  it  has  been  necessary  to  establish  criminal 
courts  in  the  City  Hall  and  elsewhere.  Actually,  no  criminal 
cases  should  be  tried  in  locations  other  than  the  Hall  of 
Justice  because  of  necessity  of  moving  prisoners.  The  addi- 
tional courts  at  the  Hall  of  Justice  are,  therefore,  badly 
needed . 

IV.  School  Reconstruction  $37,826,000 

Section  15,516  of  the  California  Education  Code  provides  that 
no  school  which  does  not  comply  with  the  provision  of  Title 
21  shall  be  used  for  school  purposes  after  June  30,  1975., 

All  schools  constructed  after  1933  do  comply  with  Title  21. 
Those  that  were  built  before  1933,  and  have  not  been  sub- 
sequently specially  strengthened,  do  not  comply,  have  been 
examined,  and  officially  declared  "unsafe".  This  bond  issue 
will  provide  for  the  structural  alterations  and  additions 
which  are  necessary  to  strengthen  these  sub-standard  schools, 
so  that  they  will  comply  with  the  provisions  of  Title  21, 
and  can  continue  to  serve  the  Unified  School  District  after 
June  30,  1975.  The  "unsafe"  schools  which  will  be  recon- 
structed, repaired,  or  replaced,  are: 
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Elementary  Schools 


1. 

A1  amo 

22. 

Lafayette 

2. 

A1 varado 

23. 

Le  Conte 

3. 

Andrew  Jackson 

24. 

Mad i son 

4. 

Bryant 

25. 

Marshal  1 

5. 

Commodore  SI  oat 

26. 

Marshal  1 Annex 

6. 

Commodore  Stockton  Annex 

27. 

McKi n 1 ey 

7. 

Daniel  Webster 

28. 

Mon  roe 

8. 

Dudley  Stone 

29. 

Parks i de 

9. 

E.  R.  Taylor 

30. 

Paul  Revere  Annex 

10. 

Ed i son 

31. 

Raphael  Weill 

11. 

Emerson 

32. 

Sanchez 

12. 

Fa i rmount 

33. 

San  Miguel 

13. 

Frank  McCoppin 

34. 

Sarah  B.  Cooper 

14. 

Garfield 

35. 

Sher i dan 

15. 

Geary 

36. 

Sherman 

16. 

George  Peabody 

37. 

Sunnys i de 

17. 

Guada 1 upe 

38. 

Sut  ro 

18. 

Hawthorne 

39. 

Treasure  Island  Annex 

19. 

Jefferson  Auditorium 

40. 

West  Portal 

20. 

John  Mu i r 

41. 

Winfield  Scott 

21 . 

Junipero  Serra 

42. 

Yerba  Buena 

43. 

Mission  District 
Replacement  Facility 

Junior  High  Schools 

1 . 

Aptos 

5. 

James  Lick 

2. 

Everett 

6. 

Pbrtola 

3. 

F ranc i sco 

7. 

Pres i d io 

4. 

Horace  Mann 

8. 

Roosevel t 

Senior  High  Schools 

1.  Balboa 

2 . Galileo 

3 . Mission 

B i 1 i ngua 1 Centers 

1 . Chi nese 

2.  Spanish 

3 . Mission 

Bungalows  to  Be  Reconstructed 

The  total  estimated  cost  of  the  above  work  is  $55,876,000  of 
which  $18,050,000  will  be  provided  by  tax  overrides,  federal 
and  state  grants,  etc.  The  balance  need  $37,826,000  will  be 
provided  by  this  bond  issue. 


V.  Children  Centers 


$2,428,000 


The  reconst ruct i on  of  the  Children  Centers  has  been  separated 
from  the  School  Reconstruction  bond  issue  because  this  work 
is  not  required  by  the  State  Education  Code.  However,  the 
School  Board  has  determined  that  it  would  not  be  reasonable 
to  provide  safe  buildings  for  the  school  age  boys  and  girls 
and  not  make  similar  provisions  for  the  pre-school  age 
children.  There  are  15  Children  Centers  involved,  which 
will  be  repaired,  reconstructed  or  replaced,  as  follows: 


Argonne  Nursery 
Edison  Nursery 
Gough-Page  Nursery 
Jefferson  Nursery 
Mission  Nursery  (Partial) 
Page-Broder ick  Nursery  & 
School  Age  Center 
Potrero  Terrace  Nursery  & 
School  Age  Center 


Westside  Court  Nursery 
Sunnydale  Nursery  S-  School 
Age  Center 
Northridge  Nursery 
Junipero  Serra  Nursery  & 
School  Age  Center 
Commodore  Stockton  Children's 
Center  Annex 
Sutro  School  Age  Center 
Francis  Scott  Key  Nursery  & 
School  Age  Center 
Frank  McCoppin  School 
Age  Center 


CONSTRUCTION  DIVISION 


This  division  supervises  and  inspects  work  under  construction. 

The  responsibilities  of  the  Construction  Division  include 
inspection  of  work  for  conformance  with  contract  documents, 
progress  and  validity  of  the  contract  work,  contract  payments 
and  certification  of  completion  of  the  contract.  The  Construc- 
tion Division  investigates  and  recommends  disposition  of  contract 
claims. 

This  division  is  headed  by  a Senior  Architect  and  there  are  two 
Architectural  Administrators  who  assist  him  in  the  administrative 
responsibilities.  The  division  also  includes  a Chief  Building 
Inspector,  who  supervises  the  activities  of  fifteen  Building 
Inspectors . 
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BUREAU  OF  ARCHITECTURE 


Supervisory  Personnel 
as  of  June  30,  1973 


City  Architect  . . 

Assistant  City  Architect  

ADMINISTRATION 

Management  Assistant  . . . « 

DESIGN 

I.  Miscellaneous  Work 

Senior  Architect  and  Section  Head  . „ . . 

Architect  

Architectural  Associate  II  . . „ 

II.  Health  Department  Work 

Senior  Architect  and  Section  Head  . . . . 

Architect  

Architect  . . . . 

Chief  Building  Inspector  

III.  Schoo 1 Work 

Senior  Architect  and  Section  Head  . . . . 

Arch i tect  

Arch i tect  

Architect . 

Architectural  Associate  II  

IV.  Yerba  Buena  Center 

Senior  Architect  and  Section  Head  . . . . 
CONSTRUCTION 

Senior  Architect  and  Section  Head  . . . . 

Chief  Building  Inspector . . . 

Architectural  Administrator  

Architectural  Administrator  


Charles  W.  Griffith 
Hugh  W.  Hiatt 

Richard  A.  DeMartini 


C 1 emen t A.  Mullins 
Arthur  Lee 
William  Tom 


Robert  J.  Malerbi 
Harry  J.  Squeri 
Peter  I . Pi ra 
Stephen  I . G i f ford 


Norman  Karas i ck 
Orlando  Orlandi 
Gene  Gee 
Robert  Appleton 
Richard  Leong 


Francis  L.  Chinn 


John  R.  Wi 1 k i nson 
Robert  J . O' Connel 1 
Albino  D.  Giusto 
Lawrence  Young 
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BUREAU  OF  BUILDING  INSPECTION 


ORGANIZATION  CHART 
JUne  30,  1373 


SUPERINTENDENT 


ASSISTANT  SUPERINTENDENT 


PLANS  APPROVAL  DIVISION 

1.  Architectural  Plan  Checking 

2.  Structural  Plan  Checking 

3.  Code  Research  & Preparation 

4.  Materials  Approval  Research 

5.  Computer  Use 


1.  Personnel  Records 

2.  Supplies 

3.  Auto  Use 

4.  Records  Custody 

5.  Clerical  Service 


CENTRAL  PERMIT  BUREAU 

1 Permit  Issuance 

2.  Deposits  and  Fees 

3.  Cash  Accounting 

4.  Record  Custody 

5.  Street  Address  Assignment 

See  Si ipplementary  Chart 


e and  Counter  Service 

2.  Construction  Inspections 

3.  Housing  Check  List  Inspectio 

4 Complaints  & Enforcement 

5 Appeals  Board  Hearings 


“1 


1.  Annual  Inspections 

2.  Systematic  Code  Compliance 

3.  Complaints 


1 Office  and  Counter  Servic 

2.  Inspections 

3.  Electrical  Sales 

4.  Power  Line  Inspection 

5.  Complaints 


Administration 


h 


FEDERALLY  ASSISTED  CODE 
ENFORCEMENT  SECTION 
(FACE) 

ABATEMENT  SECTION 

1.  Abatement  Inspections 

2.  Legal  Hearings 

3.  Physical  Inspection 

Report  for  3-R 

See  Supplementary  Chart 

and  Counter  Servici 


BOILER  INSPECTION  SECTION 
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BUREAU  OF  BUILDING  INSPECTION 


BUREAU  OF  BUILDING  INSPECTION 
Alfred  Goldberg,  Superintendent 


CONSTRUCTION  ACTIVITY  CONTINUES  AT  HIGH  LEVEL 

Estimated  cost  of  building  construction,  shown  in  Summary 
at  end  of  this  text,  indicates  a continued  level  of  activity  in 
the  range  of  $250,000,000  to  $300,000,000  per  year  as  averaged 
during  the  last  four  years.  This  is  a significant  increase 
over  the  $160,000,000  to  $190,000,000  range  of  the  preceding 
several  years  even  after  allowing  for  the  effects  of  inflation. 

It  should  be  noted  that  none  of  the  large  volume  of 
construction  planned  for  the  Yerba  Buena  Center  is  included  in 
the  estimated  costs  for  this  year.  It  is  expected  that  some 
of  this  project  will  reach  the  stage  of  building  permit  issuance 
during  the  next  year. 

Plan  checking  and  inspection  services  have  been  continued 
for  various  of  the  large  number  of  Site  Permits  which  were 
issued  during  the  1971-72  fiscal  year.  The  Bureau  is  obligated 
to  provide  these  services  during  the  detail  design  and  construc- 
tion phases  of  Site  Permit  projects,  although  all  fees  were 
collected  at  the  time  the  permits  were  issued. 

A further  notable  feature  in  the  Summary  statistics  is 
the  steady  increase  during  the  past  four  years  of  Type  5 wood 
frame  construction.  In  large  measure  this  consisted  of  work 
in  Redevelopment  Agency  project  areas. 


1973  BUILDING  CODE  AMENDMENTS 

In  May  1973  the  triennial  review  of  the  building  code 
was  completed  with  approximately  225  code  changes  enacted  into 
law.  These  changes  range  from  editorial  corrections  to  completely 
overhauled  articles  of  the  code.  In  addition  new  code  provisions 
were  added  relating  to  life  safety  systems  in  high  rise 
buildings,  aluminum  for  structural  use,  etc. 

As  in  the  past,  the  code  review  was  assisted  to  a very 
great  extent  by  the  abilities  of  the  professional  associations 
and  most  particularly  the  San  Francisco  Chamber  of  Commerce 
Building  Code  Committee.  However,  the  work  involved  in  produc- 
ing the  code  changes  has  been  carried  by  the  Superintendent 
for  the  past  10  years  and  unless  there  is  staff  added  to  the 
Bureau,  future  code  changes  will  be  jeopardized. 

The  changes  enacted  parallel  many  of  those  in  the 
Uniform  Building  Code  and  maintain  the  San  Francisco  Code  in 
close  relationship  thereto. 
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BUREAU  OF  BUILDING  INSPECTION 


ELECTRICAL  CODE  CHANGES  INITIATED 

As  required  by  the  1970  Electrical  Code,  the  triennial 
review  of  said  code  was  commenced.  Requests  for  code  change 
recommendations  were  sent  to  all  parties  on  the  mailing  list. 
The  Electrical  Industry  Trust  established  a code  advisory 
committee  to  assist  the  Bureau  in  the  code  review  process. 

It  is  anticipated  that  the  code  changes  will  include 
those  needed  to  correct  ambiguity  or  errors  and  those  changes 
based  upon  the  latest  National  Electrical  Code  that  are 
consistent  with  the  level  of  safety  desired  by  San  Francisco. 

The  code  change  review  will  extend  in  all  probability 
to  late  1973  or  early  1974. 


PLASTIC  PIPE  APPROVED  FOR  DRAIN,  WASTE  AND  VENT 

As  a result  of  continued  pressure  by  the  Federal 
government  involving  jeopardizing  millions  of  dollars  of 
federal  assistance,  the  Director  of  Public  Works  in  September 
approved  the  use  of  plastic  ABS  and  PVC  piping  for  drain, 
waste  and  vent  use  in  accordance  with  the  installation 
provision  of  the  Uniform  Plumbing  Code.  Although  the  approval 
permitted  their  use,  during  the  remainder  of  the  fiscal  year 
virtually  no  permits  were  filed  for  to  make  use  of  the  plastic 
piping. 


It  is  the  position  of  the  Bureau  to  enforce  the  ruling 
of  the  Director  while  still  retaining  a negative  position 
regarding  the  lack  of  technical  data  to  support  such  use. 


PLANS  APPROVAL  DIVISION 

The  Division  has  been  at  full  staff  until  the  last  half 
of  this  fiscal  year  when  two  positions  in  the  engineering 
staff  were  vacated  due  to  a resignation  and  a promotion.  During 
this  time  the  Triennial  Building  Code  Review  initiated  in 
January,  1972  was  completed  with  this  Division  having  con- 
tributed substantial  staff  assistance  with  regard  the  structural 
prov i s i ons . 

The  preliminary  plan  review  process  of  the  Yerba  Buena 
Center  Project  has  been  continuing  and  at  the  end  of  the 
fiscal  year,  considerable  plan  checking  time  had  been  expended 
towards  that  end.  It  is  anticipated  that  some  final  plans 
and  specifications  for  this  project  will  be  reviewed  during  the 
next  fiscal  period. 
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Total  amount  of  work  in  terms  of  number  of  building 
permit  applications  approved  is  comparable  to  the  previous 
fiscal  year's,  although  the  dollar  volume  is  considerably 
lower.  This  is  due  in  large  part  to  the  large  number  of  site 
permits  previously  processed,  for  which  site  permit  addenda 
checking  work  was  done.  This  checking  work  is  not  readily 
reflected  in  the  statistics  on  other  pages  of  this  report. 

It  had  been  anticipated  that  more  progress  could  be 
made  this  fiscal  year  in  the  processing  of  industry-generated 
requests  for  approvals  in  connection  with  new  materials, 
new  construction  techniques,  and  new  methods  of  design. 
However,  the  short-staff  situation  precluded  much  progress  in 
that  area  and  in  addition  contributed  to  certain  delays  in 
plans  processing  time.  However,  inconvenience  to  the  public 
was  kept  to  a minimum.  It  is  hoped  that  the  new  fiscal  year 
will  see  the  staff  brought  up  to  its  full  complement  in  order 
that  the  public  can  be  properly  served  in  all  areas. 


SEISMIC  INVESTIGATION  AND  HAZARD  ADVISORY  COMMITTEE  ( S I HAC ) 

The  Board  of  Supervisors  established  this  committee  to 
advise  it  and  the  Board  of  Examiners  in  the  entire  field  of 
seismic  investigation  and  hazards.  The  committee  was  established 
with  13  members  nominated  by  designated  associations,  represent- 
ing a wide  spectrum  of  professions  and  expertise.  The  committee 
elected  as  Chairman  Dr.  John  Blume,  Structural  Engineer. 

The  committee  has  met  approximately  every  two  months 
and  has  issued  position  papers,  support  papers  and  support 
letters  on  such  areas  of  concern  as  parapet  ordinance  enforce- 
ment, microfilm  of  records,  seismic  element  of  master  plan, 
seismic  evaluation  of  bridges,  etc.  It  has  extensive  work 
assignments  ahead  of  it  and  will  be  looked  to  for  very  produc- 
tive reports  and  recommendat i ons . 


HIGH  RISE  LIFE  SAFETY  PROGRAMS 

The  concern  nationally,  as  a result  of  fires  in  high 
rise  buildings,  prompted  the  development  of  new  approaches  to 
life  safety  in  these  buildings. 

The  Superintendent  chaired  a committee  of  the  Uniform 
Building  Code  (UBC)  organization  that  developed  a series  of 
code  provisions  to  assure  a higher  degree  of  life  safety  than 
the  previous  code  provisions  furnished. 
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At  the  same  time  similar  provisions  were  proposed  as 
part  of  the  triennial  code  changes  to  the  San  Francisco 
Building  Code.  The  UBC  code  changes  were  adopted  in  September 
1972  and  the  San  Francisco  changes  in  May  1973  as  part  of  the 
overall  code  changes. 

Even  prior  to  the  adoption  and  as  early  as  1971,  owners 
and  architects  for  6 buildings  voluntarily  proposed  to 
i ncorporate  these  life  safety  provisions  in  their  buildings. 
These  include  the  T ransamer i ca , Southern  Pacific,  Metropolitan 
Life,  Western  Merchandise  Mart,  and  Standard  Oil. 

The  development  and  i ncorpora t i on  of  this  new  concept  in 
life  safety  is  a direct  result  of  the  cooperative  attitude  now 
present  in  the  Fire  Department  administration  and  the  activities 
of  the  several  code  committees  of  the  professions  and  the 
Chamber  of  Commerce. 


STATE  ACTIVITIES 

The  new  two-year  legislative  term  has  not  yet  slackened 
the  flood  of  bills  that  are  introduced  annually.  The  Superin- 
tendent reviews  the  bills  for  departmental  recommendations  as 
well  as  on  behalf  of  the  California  Chapter  ICBO  and  the 
California  Information  Center  on  Community  Development.  Only 
by  continued  vigilance  and  critical  analysis  can  an  effective 
legislative  job  be  done. 

During  early  1973,  AB352  was  introduced  by  Assemblyman 
McCarthy  involving  a State  rehab i 1 i tat i on  loan  program.  The 
Bureau  worked  closely  in  writing  the  bill  and  giving  testimony 
at  the  assembly  hearings.  At  the  end  of  the  fiscal  year  the 
bill  was  in  the  Senate,  having  passed  the  Assembly. 

The  Superintendent  was  appointed  to  two  State  advisory 
committees:  The  Strong  Motion  Instrumentation  Advisory 

Committee  and  the  Noise  and  Energy  Conservation  Advisory 
Committee.  These  committees  involve  respectively,  the  siting 
of  seismographs  throughout  the  State  for  the  detection  of 
future  earthquakes;  the  development  of  regulations  involving 
noise  reduction  within  buildings  and  the  conservation  of  energy 
through  construction. 
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MICROFILM  RECORD  SYSTEM 

A major  step  toward  both  the  preservation  of  the 
building  records  of  the  city  as  well  as  increasing  the  access- 
ibility of  these  records  was  achieved  when  the  Board  of 
Supervisors  adopted  ordinances  to  develop  the  necessary  funds 
by  surcharging  permits  and  licenses.  The  added  costs  for 
these  permits  and  licenses  go  to  a special  fund  to  develop  the 
system.  A specific  dollar  limit  of  receipts  was  enacted  to 
assure  a limited  life  for  these  new  surcharges.  In  the  first 
6 months  of  operation  over  $50,000  was  collected  and  steps 
were  initiated  to  create  the  system. 

It  is  anticipated  that  in  1975  the  system  will  be 
operative,  with  all  building  records  on  1 6mm  or  35mm  film  and 
with  in-house  capability  for  reproduction  in  either  hard  copy 
form  or  duplicate  films.  This  system  and  the  development  of 
same  came  about  through  the  close  cooperation  of  the  Chamber 
of  Commerce  Building  Code  Committee  and  the  Bureau  working  on 
behalf  of  the  construction  industry  and  the  public. 


PERSONNEL  PROBLEMS  PLAGUE  BUREAU 

Throughout  the  year,  and  it  appears  well  into  next 
year,  the  Bureau  faced  continuous  problems  in  filling  vacant 
positions.  From  the  lowest  clerk-typists  to  civil  engineers, 
vacant  positions  remained  unfilled  for  weeks  and  months  at  a 
time.  The  Bureau's  responsibilities  to  the  construction  and 
real  estate  industries  could  not  be  properly  carried  out  and 
the  cost  in  wasted  dollars  waiting  for  city  action  was  large 
and  will  be  larger  in  the  future. 

There  does  not  appear  to  be  any  immediate  improve- 
ment in  a very  bad  situation  whereby  positions  remain  unfilled 
when  the  workload  continues  to  be  large  and  the  funds  are 
ready  and  available.  The  resulting  stress  upon  the  office 
staff  results  in  poor  morale. 
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SUMMARY 

BUILDING  PERMITS 


TYPE  OF 
CONSTRUCTION 

1971-72 
NO.  OF 
PERMITS 

1972-73 
NO.  OF 
PERMITS 

1971-72 

ESTIMATED 

COST 

1972-73 

ESTIMATED 

COST 

Type  1 

28 

31 

$ 355,076,173 

$ 

116,709,249 

Type  2 

1 

1 

800,000 

3,846,919 

Type  3 

9 

63 

1 ,319,386 

8,514,291 

Type  4 

20 

17 

2,824,083 

934,400 

Type  5 

455 

451 

52,593,949 

68,582,424 

A1 terat ions 

10,077 

10,292 

51 ,441 ,516 

54,867,356 

TOTAL 

10,590 

10,855 

$ 464,055,107 

$ 

253,454,639 

Type  1 - Steel  frame,  reinforced  concrete,  or  reinforced 
masonry  structural  elements.  F i re- res i s t i ve 
construct  ion. 


Type  2 
Type  3 

Type  4 
Type  5 


Similar  to  Type  1,  but  with  limitations. 

Wood  frame  floors  with  exterior  walls  of  concrete  or 
masonry. 

Light  incombustible  frame  construction. 

Wood  Frame  construction. 
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MISCELLANEOUS  STATISTICS 


1971-72 

1972-73 

Inspections  reported  by  building 
i nspectors 

46,154 

36,569 

Projects  remaining  on  which  permits 
have  been  issued  that  have  not  been 

reported  completed  by  building 
inspectors 

4,276 

5,038 

Complaints  reported  that  have  been 
adjusted  by  building  inspectors 

2,549 

2,269 

Inspections  reported  by  boiler 
inspectors  - total 

2,048 

2,266 

Inspections  of  City  boilers  and  air 
tanks  (included  in  total) 

244 

125 

Complaints  received  and  adjusted  - 
boiler  and  air  tanks  (included  in  total) 

761 

939 

Complaints  and  requests 
for  information  recorded 

2,787 

2,468 

Applications  for  permits 

examined  and  approved  Buildings 

1 ,416 

1 ,737 

by  Plans  Approval  Division  Signs 

1 ,021 

929 

Miles  traveled  during  the  year  by 
vehicles  on  inspection  service 

421 ,200 

385,038 

Report  of  Residential  Records 

7,442 

8,471 
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PLUMBING  INSPECTION  DIVISION 


1971-72  1972-73 


PERMITS  AND  FEES 

Number  of  permits,  combined  wor k( P 1 umb i ng , 

water  piping,  gas,  etc.)  2393  2194 
Number  of  permits,  plumbing  only  745  895 
Number  of  permits,  gas  only  5786  5323 
Number  of  permits,  water  only  1742  1704 
Number  of  plumbing  permit  issuance 

fees  pa i d 2459  2438 
Number  of  gas  permit  issuance  fees  paid  1945  1726 
Number  of  water  line  permit  issuance 

fees  paid  A245  3569 
Number  of  extra  charge  fees  479  366 
Number  of  reinspection  charge  fees  107  65 
Total  receipts  for  fiscal  year  $275,211.06  286.095-80 


INSPECTIONS 

Number  of  inspections  made ( p 1 umb i ng , 16,890 

water , gas , etc . ) 

Number  of  jobs  finaled  7135 

Number  of  lockouts  1802 

Number  oi;  hours  spent  on  fee  exempt  3803 


15,445 

5579 

1479 

4108 


COMPLAINTS  AND  ADJUSTMENTS 


Number  of  comolaints  received  1313 
Number  of  complaint  inspections  2o80 
Number  of  Coroner's  request  for 

i nves  t i ga  t i on  3 
Number  of  condemnation  reports  19 
Number  of  work  without  permit  found 

( pena 1 ty  wor k)  111 


1280 

2564 

2 

31 
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SEWERS 


Numbe  r 

of  bu i 1 di ng 

sewers  i ns  ta 1 led 

376 

356 

Number 

of  building 

sewer  traps  replaced 

38 

46 

Number 

of  building 

sewers  replaced  or 

repa  i 

i red 

175 

153 
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PLUMBING  INSPECTION  DIVISION 

(Cont i nued ) 


PLUMBING  FIXTURES,  ETC. 


Number  of  plumbing  fixtures  and  water 

di  s charge 

36,904 

43,862 

Number  of  sump  ejectors 

13 

9 

Number  of  grease  interceptors 

27 

16 

Number  of  rain  water  leaders 

929 

399 

Number  of  water  outlets  (over  4) 

77,005 

74, 142 

INSTALLATIONS 

Number  of  gas  lines  installed, 

1 outlet  only 

2514 

2275 

Number  of  gas  outlets  over  1 

4161 

3612 

Number  of  gas  conversions 

25 

15 

Number  of  warm  air  furnaces 

2351 

2328 

Number  of  water  heaters 

2930 

3074 

Number  of  miscellaneous  gas  appliances 

4680 

4371 

Mission  Street  Medical  Center 
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ELECTRICAL  INSPECTION  DIVISION 


PERMITS  AND  FEES 


1971-72 


1972-73 


Permits  issued,  wiring 

9,953 

9,693 

Permits  issued,  signs 

1,720 

1,226 

Electrical  sales,  licenses 
reg  i stered 

2,178 

2,153 

Electrical  contractors, 
reg  i stered 

630 

728 

Plant  owners,  licenses 
reg i stered 

60 

61 

Electrical  wiring  and  fixture  - 
permit  fees  received 

$287,247.18 

$331,483.97 

Electrical  sign  permit  fees 
rece i ved 

9,464.40 

6,363.10 

Electrical  sales  license  fees 
rece i ved 

87,900.35 

55,700.00 

Plant  owners  license  fees 
rece i ved 

2,900.00 

3,900.00 

Total  receipts  for  Fiscal  Year 

$387,511.93 

$359,946.62 

INSPECTIONS 

Inspections  made 

Electrical  surveys  of  multi-unit 
buildings  for  code  compliance 
(DAH I ) 

Complaints  investigated  (found 
defect i ve) 

Jobs  discovered  without  permit 

Installations  in  progress  as  of 
June  30 


33,315 

639 

2,169 

112 

4,559 

1,167 


32,745 

838 

3,044 

101 

4,439 

1,384 


Number  of  lockouts 
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ELECTRICAL  INSPECTION  DIVISION 
(Cont i nued) 

1971-72  1972-73 


Number  of  hours  spent  on 


fee  exempt  work 

5,9^7 

6,530 

Wiring  and  fixture  installations 
inspected  and  completed 

10,589 

9,962 

Sign  installations  inspected 
and  completed 

1,755 

1 ,492 

Pinball  machine  inspections 

302 

110 

Inspections  of  nursing  homes  and 

boarding  homes  for  ambulatory 
aged 

68 

39 

Night  clubs,  public  assembly,  dance 
halls,  movie,  theaters,  etc  - 
inspect i ons 

263 

90 

Spray  booth  inspections 

12 

5 

Massage  parlor  inspections 

30 

16 

Specials  (garages,  parking  lots, 
laundries,  second-hand 
stores,  etc.) 

142 

49 
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DIVISION  OF  APARTMENT  AND  HOTEL  INSPECTIONS 

12Z!t72  1972-71 

No.  of  Structures  inspected-inspection 
Orders  turned  in  (Does  not  constitute 


total  number  of  inspections  made) 

NO. 

NO. 

Apartment  Buildings 

6, 

444 

8, 

191 

Hotels 

322 

329 

No 

Complete  Inspections 

998 

692 

No. 

Structures  Rehabilitated 

415 

554 

No 

Structures  "Picked  Up" 

no 

previous  Housing  Files 

NO.  NO.  UNITS  NO.  NO 

. UNITS 

Apartment  Buildings 

66 

301 

215  1 , 

888 

Hotels 

5 

68 

1 

7 

No 

New  Buildings  and  No.  Units 

Gained 

NO.  NO.  UNIT. 

S NO.  NO 

. UNITS 

Apartment  Buildings 

99 

785 

1C4 

899 

Hotels 

1 

49 

C 

0 

No. 

. Structures  Reverted  to  Dwelling 

22 

24 

No. 

. Structures  Demolished 

NO.  NO.  UNIT; 

, NO.  NO 

. UNITS 

Apartment  Buildings 

54 

309 

45 

360 

Hotels 

12 

485 

5 

125 

No. 

, Cases  Abated 

415 

554 

irt/ith  Building  Permit 

373 

429 

A* 

B* 

A* 

B* 

Total  Units  in  Sul  standard  Bldgs 

6,917 

7^911^ 

Last  Total  No.  Legal  Units 

6 . 864 

7.SC2 

No. 

Dwelling  Units  Brought 

7,691  . 

Into  Compliance 

6,105 

.6,582 

7.891 

No. 

Units  Eliminated 

427 

160 

19C 

96 

No. 

Units  Gained 

11L 

1 



56 

No.  Permits  of  Occupancy 

Apartment  Buildings 
Hotels 


ISSUED  REVOKED  ISSUED  REVOKED 


1 ,179 
37 


104 

9 


1,760 

57 


112 

4 


No.  Principals  Conferences 

No.  Abatement  Conferences 

No.  Condemnation  Cases  - Recommended 

Apartment  Buildings 
Hotels 


469  524 

609  54C 

CONDEMNATION  RECOMMENDED 


>*?7 

4-2 


5C6 

38 
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DIVISION  OF  APARTMENT  AND  HOTEL  INSPECTIONS  (continued) 

1971-72  1972-73 


No.  Building  Permit  Applications 


Received  and  Processed  2,11m- 

No.  Requests  for  Citation  to 

District  Attorney  C 

No.  Requests  for  Warrants  0 

No.  Complaints  Received  91*+ 

No.  Complaints  Abated  568 

No.  Notices  Sent  2,272 

No.  Potential  Displacements 

Apartment  Buildings  290 

Hotels  333 


2,209 

1 

0 

8^-7 

681 

3,963 

181+ 

90 


*A  - As  per  original  use. 
*B  - As  per  existing  use. 
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PERSONNEL 


As  of 

June 

30,  1973 

A1 f red  Gol dberg , 

Super i ntendent 

W . A . Ka  s t i u s , 

Assistant  Superintendent 

GENERAL  OFFICE  - 

1 

1408 

Principal  Clerk 

ADMINISTRATIVE 

2 

1446 

Senior  Clerk  Steno 

1 

1444 

Clerk  Steno 

E.  Boney 
Principal  Clerk 

1 

5 

1424 

Clerk  Typist 

PLANS  APPROVAL 

1 

5210 

Sr.  Civil  Eng i nee r 

DIV IS  ION 

1 

5214 

Bldg.  Plans  Engineer 

7 

5208 

Civil  Eng i nee  r 

M.  Choy 

1 

5206 

Assoc.  Civil  Engineer 

Sr.  Civil  Eng i nee r 

2 

6266 

Sr.  Plan  Checker 

2 

6264 

Plan  Checker 

H.G.  Fong,  Bldg. 

1 

1424 

Clerk  Typist 

Plans  Engineer 

15 

BUILDING  INSPECTION 

2 

6334 

Chief  B1 dg . 1 nspector 

DIVISION 

18 

6331 

Bldg.  Inspector 

20 

R.  McDonnel 1 
Chief  1 ns pec i or 

ELECTRICAL  INSPECTION 

1 

6250 

Chief  Electrical  Insp. 

DIVISION 

17 

6248 

Electrical  Inspector 

1 

6252 

Line  Inspector 

W . 0.  Ma i 1 1 and 

1 

1 446 

Senior  Clerk  Steno 

Chief  Inspector 

1 

21 

1424 

Clerk  Typist 

PLUMBING  INSPECTION 

1 

6244 

Chief  Plumbing  Inspector 

DIVISION 

7 

6242 

Plumbing  Inspector 

1 

1444 

Clerk  Steno 

K.  R.  Lewis 
Chief  Inspector 

9 

BOILER  INSPECTION 

1 

6238 

Sr.  Boiler  Inspector 

DIVISION 

1 

2 

6236 

Boiler  1 nspector 

J.  T.  Edson 
Senior  Inspector 
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APARTMENT  & HOTEL 
INSPECTION  DIVISION 

1 

6124 

Principal  Food  & Environ- 
mental Health  Inspector 

E.  Orr 

1 

6122 

Sr. Food  & Environmental 
Health  Inspector 

Principal  Inspector 

12 

6120 

Food  & Environmental 
Hea 1th  1 nspector 

A.  Chinn 

1 

1 444 

Clerk  Steno 

Senior  Inspector 

1 

TE 

1424 

Clerk  Typist 

RESIDENTIAL  BUILDING 

1 

B5 1 6 

Sr.  Clerk  Typist 

RECORDS  SECTION 

2 

T 

1424 

Clerk  Typist 

J.  Farr,  Sr. Clerk 

PROPERTY  CONSERVATION 
DIVISION 

1 

5286 

Chief,  Property  Conser- 
vation Division 

1 

6334 

Chief  B1 dg . 1 nspector 

B.  A.  Cummings 

10 

6331 

Building  Inspector 

Chief  - PCD 

3 

6248 

Electrical  Inspector 

1 

6242 

Plumbing  Inspector 

A.  S.  Cole 
Chief  Inspector 

2 

6120 

Food  & Environmental 
Hea 1th  1 nspector 

1 

1 446 

Senior  Clerk  Steno 

1 

1444 

Clerk  Steno 

1 

TT 

1424 

Clerk  Typist 

TOTAL  BUDGETED 

PERSONNEL*  114 


*Does  not  include  FACE  positions. 


RETIREMENTS 

During  the  past  year,  the  following  employees  were  retired  and 
recognition  is  given  for  their  faithful  service: 


BIRD,  Edna  1424 
GIESEKER,  Clarence  1408 
GOMERSAL,  John  6242 
KENNEDY,  Barbara  1424 
SIMKO,  Paul  6331 


C 1 erk-T  yp i st 

4 

yea  rs 

P r i n i cpa 1 Clerk 

7 

yea  rs 

Plumbing  Inspector 

16 

yea  rs 

Clerk- Typist 

10 

yea  rs 

Building  1 nspector 

12 

yea  rs 
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DEPARTMENT  OF  PUBLIC  WORKS 
CENTRAL  PERMIT  BUREAU 
ORGANIZATION  CHART 
June  30,  1973 
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CENTRAL  PERMIT  BUREAU 
Clyde  Volens  - Senior  Management  Assistant 


CONTINUING  FUNCTIONS  AND  ACTIVITIES: 

The  Central  Permit  Bureau  is  charged  with  the  receiving, 
recording,  and  processing  of  applications  for  the  various 
permits  and  licenses  under  the  jurisdiction  of  the  Department 
of  Public  Works,  collection  of  the  applicable  fees,  including 
extra  charge  and  penalty  amounts,  and  issuance  of  the  permits. 
Included  are  permits  covering  each  aspect  of  the  erection, 
alteration,  demolition  and  moving  of  buildings;  permits  for 
the  various  types  of  signs;  permits  involving  the  use  or 
excavation  of  streets  and  sidewalks;  and  plumbing,  gas  appli- 
ance, boiler  and  electrical  permits. 

Departmental  monetary  receipts  are  received  for  deposit 
with  the  City  Treasurer.  Detailed  accounting  records  are 
maintained  as  to  revenue  or  non-revenue  classification  account 
number;  records  relative  to  receipt  and  refund  of  certain 
refundable  deposit  trust  monies;  records  of  certain  Depart- 
mental receivables;  and  records  for  use  in  preparing  of 
revenue  estimates. 

Claims  for  refund  of  permit  fees  paid  are  reviewed  and 
processed  in  accordance  with  applicable  code  or  other  refer- 
ence authorization.  Uncollected  receivables  are  transferred 
to  the  Bureau  of  Delinquent  Revenue  for  further  collection 
attempts,  abandonment  or  compromise. 

Reports  prepared  by  the  Bureau  include  building  permit 
issuance  statistics  and  divisional  revenue  receipts. 

The  Bureau  maintains  the  official  record  of  street 
addresses,  which  function  includes  assignments,  changes,  cor- 
rections and  verifications. 

Postings  of  notification  of  permit  issuance  are  made  on 
the  premises  of  property  affected  relative  to  new  buildings 
and  structures,  moving  of  buildings  from  one  site  to  another, 
and  for  permits  affecting  a change  of  use  of  occupancy. 
Permittees  are  notified  of  appeals  filed  at  the  Board  of 
Permit  Appeals  and  of  permit  suspensions  and  revocations. 

The  Bureau  is  the  custodian  of  Departmental  permit 
records  and  of  the  official  copy  of  building  plans.  Bureau 
personnel,  because  of  the  complexity  of  the  books  of  records 
and  indices  and  to  protect  the  records,  perform  the  research 
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work  in  making  these  public  records  available  for  inspection 
by  citizens.  The  Bureau  responds  to  subpoenas  by  appearing 
at  Court  with  official  records  as  ordered. 


NEW  FUNCTIONS  AND  ACTIVITIES: 

Passage  of  Proposition  20  relative  to  the  California 
Coastal  Zone  Conservation  Act  imposed  new  State  regulatory 
requirements  on  cities  and  counties  relative  to  processing  and 
recording  of  building  permit  documents  applicable  to  the 
coastal  area  involved.  Compliance  with  the  regulatory  program 
involves  informing  permit-applicants  of  the  program;  the 
screening  and  identifying  of  applicable  permit  documents; 
maintaining  a registry  of  permits  authorized;  and  transmitting 
copies  of  permit  registries  and  permit-application  documents 
to  the  Regional  Commission  having  jurisdiction. 

Senate  Bill  137^  (Chapter  1152  Statutes  of  1971)  created 
a Strong  Motion  Instrumentation  Program  within  the  State  of 
California  for  the  purpose  of  acquiring  strong-motion  instru- 
ments and  installing  and  maintaining  such  instruments  as 
needed  in  representative  geologic  environments  and  structures. 
In  complying  with  the  program,  a fee  of  0.007  percent  of  the 
estimated  construction  cost  is  collected  from  applicants  for 
permits  for  deposit  in  the  State  Treasury. 

Effective  December  11,  1972  there  was  an  ordinance  passed 
providing  for  a special  fund  designated  as  the  Building  Record 
Fund  into  which  is  being  deposited  all  monies  received  from 
the  permit  and  license  fee  surcharges  as  provided  in  the 
Building  Code,  Plumbing,  Electrical  and  Fire  Codes,  and  in 
Part  III  of  the  Municipal  Code.  The  purpose  of  the  fund  is 
the  establishment  of  a microfilm  system  for  building  records, 
including  purchase  of  services,  materials,  equipment  and 
supplies.  All  funds  deposited  in  the  fund  carry  over  from 
year  to  year  until  the  purpose  has  been  accomplished.  A maxi- 
mum of  $3^5*000.  was  authorized  for  establishing  the  system. 
When  completed,  the  building  record  system  shall  contain 
microfilm  copies  of  permit  documents,  indexed  and  filed  by 
street  address  of  structure,  except  that  plans  and  specifica- 
tions shall  be  on  roll-film,  indexed  by  plan  number.  Started 
is  the  research  work  involved  in  identifying,  by  street 
address,  the  approximately  60,000  new  structure  permit-appli- 
cation documents  which  were  received  and  indexed  by  corners 
and  metes  and  bounds  location  descriptions. 
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THE  FOLLOWING  TABLES  ILLUSTRATE  THE  SCOPE  OF  THE 
ACTIVITIES  OF  THE  CENTRAL  PERMIT  BUREAU 

TABLE  I 

PERMITS  ISSUED  AND  FEES  RECEIVED 


1972 

-73 

1971 

-72 

PERMITS 

FEES 

PERMITS 

FEES 

Building  Permit 

10,92*1  $ 

537,399 

11,2*18  $ 

759,868 

Application  Filing  Fee 

9,22*1 

(Above) 

9,385 

(Above) 

Demolition 

*i6*J 

8,360 

*17*1 

7,780 

Boiler  Installation 

113 

1,353 

111 

1,3*11 

Boiler  Inspection 

718 

9,350 

769 

9, *175 

Street  Space* 

658 

190, *178 

639 

386,527 

House  Number 

3*13 

2,508 

373 

3,02*1 

House  Moving 

1 

20 

1 

20 

House  Moving  Invest.  Fee 

1 

15 

1 

15 

Excavation  (Pub.  Util.) 

1*1,918 

28,836 

17,30*1 

3*1,608 

Excavation  & Curb  (Other) 

*103 

2,833 

*125 

3,602 

Partition  Relocation 

50 

150 

25 

75 

Flue 

1,591 

7,280 

1,593 

6,7°5 

Posting  Notice 

302 

809 

333 

853 

Flower  Market 

50 

1,728 

5*1 

1,932 

Advertising 

12 

761 

5 

88*4 

Survey 

9 

7,300 

7 

*1,500 

Engineering  Inspection 

191 

59,116 

11*1 

26,820 

Elec.  Wiring  and/or  Fxtr. 

9,730 

331,50*1 

9,9*17 

287,2*17 

Electrical  Sign 

1,237 

7, *128 

1,70*1 

9, *16*1 

Electrical  Sales 

2,120 

55,700 

3,  *10*4 

87,900 

Plant  Owner 

39 

3,905 

29 

2,900 

Plan  Checking 

3,082 

233,221 

3,006 

220,523 

Garage  Door  Coupons 

575 

1,725 

650 

!,725 

Hearings  - Code  Variances 

22 

220 

6*1 

6*13 

Hearings  - Sub.  Materials 

2 

300 

*1 

600 

Plbg.  Fxtr.  & Gas  Appl. 

10, *183 

281,393 

11,073 

270,082 

Journeyman  Plumber  License 

! 68l 

3,595 

791 

3,980 

Gas  Appliance  Dealer 

36 

900 

*10 

1,000 

Residential  Inspec . Report 

; 11 

1,750 

6 

560 

Residential  Record  Report 

8,538 

63,585 

7,50*1 

55,815 

Industrial  Wastes 

2,979 

132,00*1 

725 

20,58*1 

Blasting 

7 

85 

2 

2*1 

Sidewalk 

1,027 

10,529 

1,*429 

11,897 

Sub-Sidewalk  Space* 

11 

55 

91 

*145 

Debris  Box 

9,100 

18,200 

8,750 

17,500 

TOTAL  - TABLE  I 

89,652 

2,00*1,395 

92,080 

2,2*10,918 

TOTAL  - TABLE  II 
TOTAL  - TABLE  III 
GRAND  TOTAL  - PERMITS 

2,087 

*1*17,  *10*1 

19,508,778 

2,118 

623,991 

17,911,510 

AND  RECEIPTS 

91,739 

21,960,577 

9*1,198 

20, 776, *119 

* Permits  and  Fees  only.  See  Table  II  for  Refundable  Deposits. 
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TABLE  II 

TRUST  FUND  DEPOSITS 


REFUNDABLE  DEPOSITS 
Street  Space 
Sub-Sidewalk 
Deposit  on  Plans 
Excavations 


1972-73 

PERMITS  DEPOSITS 

* $ 25,100 
* 7,620 

1,6*17  . 58,989 

* 1,-425 


1971-72 

PERMITS  DEPOSITS 

* $ 27,060 
* 33,810 

1,50*4  *18,  *485 

* 1,488 


TOTAL 


1,647 


$ 93,134  1,504  $110,843 


* Street  Space,  Sub-Sidewalk  and  Excavations  require  both  a 
fee  and  a deposit.  Amounts  shown  are  deposits  only. 


PARTIALLY  REFUNDABLE  DEPOSITS 


Siae  sewers 

Side  Sewers  - Excess  Costs 

192 

$224,910  289 

.-JLg^-QU 

$*109,015 

21,872 

TOTAL 

192 

$243,921  289 

$430,887 

AGENCY  DEPOSITS 

Street  Improvement  Bonds  248 

State  - Strong  Motion  Program 

$ 91,405  325 

18,9^4 

$ 80,250 
2,011 

TOTAL 

248 

$110,3*19  325 

$ 82,261 

TOTAL  TRUST  FUND  DEPOSITS 

2,087 

$447,404  2,118 

$623,991 

TABLE  III 

OTHER 

RECEIPTS 

1972-73 

1971-72 

General  Fund 

$10,287,180  $ 

7, 936, *4  28 

Special  Gas  Tax  - Street  Improve.  Fund  5,520,589 

5,910,170 

Road  Fund 

3,639,92*4 

*4,050,855 

State  Highway  Trust  Fund 

19,  *491 

13,238 

Various  Funds 

*41,59*1 

819 

TOTAL  OTHER  RECEIPTS 

$19,508,778  $17,911,510 
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TABLE  IV 

STATEMENT  OF  CONDITION  - PRIVATE  TRUST  FUNDS 
As  of  June  30,  1973 


TRANSFERS 


BALANCE 

DEPOSITS 

& REFUNDS 

BALANCE 

6-30-72 

1972-73 

1972-73 

6-30-73 

Excavation 

$ 11,756 

$ 1,1125 

$ 337 

$ 5,8M 

Street  Space 

& Sub-Sidewalk 

171,537 

32,720 

22,620 

181,637 

Plans  & Specifications 

28,^79 

58,989 

57, MO 

30,028 
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PROPERTY  CONSERVATION  DIVISION  (PCD) 


Note:  Not  shown  are  other  Departments/Off i ces  which  provide  "Services"  support:  Real  Estate 
Dept;  City  Planning  Dept,;  City  AttorneyBs  Office;  Bureau  of  Accounts  (DPW) ; totalling  7 
man  years  excluding  2 loan  officers  shown  in  chart.  Also,  San  Francisco  Redevelopment 
Agency  provides  relocation  services  on  "per  move"  basis.  Engineer  Services  not  included 
since  no  Public  Improvements  planned  during  FY  74  budget  period  (4  months). 
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CONCENTRATED  CODE  ENFORCEMENT  PROGRAM 
Neighborhood  Rehabilitation  Progress 
and  Citizen  Involvement 

In  the  Improvement  Plan  for  Residence,  as  prepared  by  the  Department 
of  City  Planning,  and  adopted  by  the  City  Planning  Commission,  FACE-1  ike 
concentrated  code  enforcement  was  strongly  supported  and  recommended  to 
be  continued  and  given  full  support  "to  avoid  the  need  for  large-scale 
clearance,  rebuilding  and  rehabilitation". 

The  Comptroller  General  of  the  United  States,  in  his  recent  report 
to  the  Congress,  "Enforcement  of  Housing  Codes:  How  It  Can  Achieve  the 

Nation's  Housing  Goals,"  emphasized  the  need  for  effective  local  code 
enforcement.  The  report  concluded  that  "Housing  deterioration  and  decay 
have  not  been  arrested  because  communities  have  not  enforced  housing  codes 
effectively".  In  addition,  *:he  report  stated  that,  "In  HUD's  (U.  S. 
Department  of  Housing  and  Urban  Development)  opinion,  the  code  enforce- 
ment program  has  become  a steadily  more  productive  means  of  conserving 
the  nation's  housing  supply1 The  report  further  stated  that  "The 
Congress  also  recognized  that  an  important  further  step  (In  achieving  the 
"Nation's  housing  goal  of  a decent  and  suitable  living  environment  for 
evary  American  family")  was  the  preventive  approach — sav i ng  houses  before 
they  could  deteriorate  into  a slum  condition  and  promote  neighborhood 
blight.  Thus,  under  the  Housing  Act  of  195*+,  the  Congress  directed  the 
Federal  Housing  program  include  . . .conservation  and  rehabilitation  of 
blighted,  salvageable  areas",. 

The  report  goes  on  to  say  that  "To  further  emphasize  the  preventive 
approach,  the  Congress  approved  two  programs:  first,  to  be  eligible  in 

certain  HUD  programs,  communities  must  show  progress  ...  (in)  adopting 
and  enforcing  housing  codes  (local  code  enforcement)  to  reduce  the  rate 
of  deterioration  . . . 

Second,  Federal  financial  assistance  was  authorized  ...  to  assist 
in  intensively  enforcing  housing  codes  in  selected  areas  (Code  Enforce- 
ment Grant  Program)". 

A concentrated  code  enforcement  program  was  initiated  by  the  City  in 
1959,  but  it  was  not  until  1966,  when  the  FACE  (federally  Assisted  £ode 
^Enforcement)  Program  was  started  in  the  City,  that  there  was  the  true  so- 
called  concentrated  code  enforcement. 

The  Department  of  Public  Works  and  the  Department  of  City  Planning 
work  together  on  planning  concentrated  code  enforcement  programs. 

Meetings  co-sponsored  by  City  Planning  and  neighborhood  organizations  are 
held  in  areas  where  there  is  citizen  support  or  where  housing  deteriora- 
tion is  evident.  An  attempt  is  made  through  public  meetings  to  get  both 
owners  and  tenants  involved.  In  most  cases  FACE  programs  have  been  con- 
ducted only  after  major  groups  and  organizations  in  the  area  have  joined 
in  support  of  the  program. 
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AH  property  owners  receive  mailed  notices  of  the  meetings.  Meet- 
ing notices  are  also  distributed  door-to-door  throughout  the  area.  Resi- 
dents are  urged  to  "sign-up"  as  volunteers  for  Citizens  Advisory 
Committees  (CAC) . 

Periodic  community  meetings  in  the  FACE  program  are  held  by  the 
Advisory  Commi ttees  to  explain  the  status  of  the  program(s)  and  to  ascer- 
tain problems  which  might  have  arisen.  Committees  sponsor  house  tours  to 
show  the  results  of  the  program  instead  of  talking  about  them.  The 
Committees  also  publish  circulars  and  newsletters  and  conduct  polls  re- 
garding their  improvement  planning  ideas.  This  feedback  can  result  and 
does  result  in  modifications  of  the  City's  plans.  Property  owners  are 
assisted  in  their  rehabilitation  work  by  a City  Building  Inspector,  who 
handles  the  job  from  initial  inspection  through  specification  preparation, 
bidding,  contract  award,  and  progress  and  final  inspections.  He  is 
assisted  by  trained  Plumbing,  Electrical,  Fire,  and  Health  Inspectors. 

Another  key  element  in  the  administration  and  operation  of  the  FACE 
Program  is  the  Real  Estate  Department  which  City  office  is  responsible 
for  the  administering  of  the  rehabilitation  loan  and  grant  program.  They 
have  assigned  loan  officers  located  in  each  of  the  area  offices  and  in 
the  Department's  Central  office. 

Other  City  organizations  significantly  involved  in  the  FACE  program 
are  the  City  Attorney,  who  reviews  all  federal  loan  documents  and  pro- 
cesses those  cases  in  which  the  owner,  for  instance,  is  not  correcting 
the  code  deficiencies  satisfactorily.  The  City  Attorney  attempts  to 
obtain  comp  1 iance  through  personal  contact  and  formal  correspondence  and, 
only  when  necessary,  takes  more  stringent  action  by  taking  the  case  to 
court.  The  City  Engineer  becomes  involved  in  the  preparation  of  plans, 
specifications,  and  contracts,  including  advertising  for  bids,  awarding 
of  contracts,  inspections  and  other  related  functions,  concerning  such 
public  improvements  in  the  FACE  areas  as  street  tree  planting  under  con- 
tract, undergrounding  of  utilities,  street  resurfacing  and  reconstruction, 
street  lighting,  and  other  improvements.  The  Bureau  of  Street  Cleaning 
and  Tree  Planting,  on  the  other  hand,  has  procured  the  materials,  provided 
the  equipment  and  supervised  the  planting  of  street  trees  under  a Force 
account  basis,  using  hired  youth  labor.  The  Bureau  of  Street  Repair  also 
has  been  involved  through  the  resurfacing  of  streets,  using  their  own 
labor  crews.  The  processing  of  transactions  and  maintenance  of  the 
accounts  showing  the  expenditures  and  obligations  both  Federal  and  City 
funds  involved  in  the  FACE  project  is  handled  by  the  Bureau  of  Accounts. 

As  illustrated,  the  FACE  Program,  where  possible,  has  been  administered 
using  the  established  City  structure,  augmenting  only  when  latter  was 
not  in  position  to  provide  the  service. 

On  June  30,  1973,  the  City's  FACE  program,  which  was  created  in  1966 
within  the  Division  of  Property  Conservation,  completed  over  six  (6) 
years  of  rehabilitation  work  in  its  first  2 phases  (FACE  Areas  1-4  and 
5-7,  respectively.)  This  project,  consisting  of  the  7 areas,  has  been 
under  one  basic  contract  with  HUD,  with  7 amendments  to  date.  The  con- 
tract, which  was  to  expire  June  30,  1973,  was  extended  by  HUD  on  June  29, 
1973,  to  June  30,  197^. 
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Although  the  Federal  Government  is  not  providing  any  new  monies  in 
FY  1974  to  continue  the  FACE  program,  the  extension  of  the  existing  FACE 
contract  to  June  30,  1974,  permits  the  continuing  obligation  and  expend- 
iture of  previously  budgeted,  unexpended  funds. 

Under  HUD  regulations,  HUD  withholds  10%  of  the  Code  Enforcement 
Grant  funds,  [ending  95%  completion  of  the  project.  Since,  as  of  June 
30,  1973  (excluding  those  cases  in  litigation  which  are  considered  out 
of  the  workload),  only  79%  of  the  buildings  in  Areas  1-7  were  SCC'd,* 

HUD  has  withheld  10%  ($572,666)  of  the  Sec  117  Code  Enforcement  Grant. 

As  a result,  a City-supported  supplemental  appropriat ion  was  requested 
and  was  approved  for  $122,000  to  finance  the  program  up  to  June  30,  1973. 
However,  due  to  various  other  actions  (e.g.,  not  filling  certain  per- 
sonnel vacancies,  reduced  work  orders  of  other  City  departments,  etc.), 
it  was  projected  as  of  June  30,  1973  that  only  about  $10,000  of  the 
$122,000  would  be  finally  expended. 

Since,  as  indicated  above,  HUD  is  not  providing  any  new  funds  for 
FY  1974,  a one  year.  City-financed  supplemental  budget  was  submitted  but 
was  rejected  and,  in  lieu  th  "eof,  one  for  4 months  ( Ju 1 y-October  1973), 
amounting  to  $346,000,  was  approved  on  the  assumption  that,  prior  to  the 
end  of  this  4 month  period,  more  definitive  information  would  be  avail- 
able as  to  Congressional  and  Administration  (Washington,  D.  C.)  inten- 
tions/actions (e.g.,  Special  Revenue  Sharing  legislation,  new  FACE 
legislation,  etc.)  as  well  as  City's  financial  position. 

One  of  the  major  reasons  for  not  meeting  the  95%  completion  ta  get 
for  areas  1-7  prior  to  July  l,  1973,  has  been  the  lack  of  Sec  312  loan 
funds.  Since  June  1969,  there  have  been  about  18  months  in  which  loan 
funds  essentially  were  unavailable.  In  FY  1972,  there  were  a total  of 
8.5  months  in  which  there  were  no  loan  funds,  and,  in  addition,  since 
November  1972  there  were  relatively  few  loans  approved  and  funded,  i.e., 
there  were  only  26  funded  in  six  (6)  months  (Dec.  1972-May  1973), 
amounting  to  $625,200.  In  June  1973,  there  were  24  loans  approved, 
valued  at  $347,000.  As  of  June  30,  1973,  there  were  41  loans,  valued 
at  almost  $1.3  million,  at  HUD  awaiting  approval  and  funding,  but  latter 
had  indicated  these  were  not  to  be  funded,  were  being  returned  without 
action,  and  no  more  loan  requests  were  to  be  forwarded  to  HUD.  In 
addition,  there  are  161  loans  amounting  to  almost  $3.7  million  completed/ 
ready  for  submission  to  HUD  or  in  process  of  preparation,  and  an 
estimated  37  more  loan  requests,  with  a value  of  nearly  $1,0  millions, 
expected  to  be  submitted  by  property  owners  in  Areas  5-7. 

Of  the  total  buildings  in  Areas  5-7  remaining  to  be  rehabilitated 
and  which  are  either  not  in  litigation  or  rehabilitation  has  not  started, 
approximately  45%  are  dependent  on  loan  funds  being  available.  Due  to 
this  lack  of  loan  funds  and  not  being  able  to  enforce  rehabilitation 
actions  by  those  property  owners  awaiting  loan  funds,  it  has  had  a 

*SCC'd;  Satisfactory  Code  Completion,  which  can  be  attained  by  being 
found  standard  at  time  of  initial  inspection,  by  rehabilitation,  or  by 
demol i t ion. 
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psychological  (delaying)  affect  on  property  owners  who  intend  to  complete 
code  requirements  with  private  funds.  Also,  the  delays  in  loan  funding 
have  caused  the  loans  to  increase  (in  dollar  amounts)  markedly  since  new 
construction  costs  have  increased  in  the  San  Francisco  area  about  10% 
since  1970,  with  rehabi 1 itation  costs  increasing  15-25%. 

The  Board  of  Supervisors  and  the  Mayor  approved  a 4 month  supple- 
mental budget  for  FY  1974  which  included  reduced  operational/administra- 
tive costs  for  limited  continuing  actions  in  the  existing  FACE  Areas  5-7. 

On  June  13,  1973,  by  Resolution  unanimously  approved  and  with  the 
concurrence  of  the  Mayor,  the  Board  of  Supervisors  established  a Reha- 
bilitation Loan  Program  (RAP).  In  addition  to  existing  FACE  Areas,  the 
Upper  Ashbury,  Inner  Richmond  and  a third  Area,  Chinatown  were  included 
in  the  RAP  Program,  subject  to  community  approval.  To  meet  this  re- 
quirement, the  Property  Conservation  Division  was  reorganized  but  within 
the  same  level  of  personnel  strength  provided  under  the  limited  4 months 
budget.  Further  reorgan i zat ion  may  be  required  at  a later  date  to  ac- 
commodate the  Chinatown  area;  for  example,  the  adding  of  another  area 
of f i ce. 

The  RAP  Program  (patterned  after  a Norfolk  (Virginia)  loan  program 
in  operation  since  May  1972)  has  the  City  providing  low-interest  rate 
loans  (estimated  at  5?%)  for  rehab « I i tat  ion — -at  higher  rates  than  the 
Federal  Sec  312  loans  (3%)  but  below  the  commercial  market  rate  (approx- 
imately 9-15%  as  of  June  30,  1973).  The  City  would  borrow  the  money  at 
a low  rate  of  interest  (estimated  at  4^%)  from  the  local  banks  (the  rate 
would  be  low  because  the  income  from  the  loan  to  the  city  would  be  tax 
exempt  to  the  bank).  The  processing  of  the  loan  package  after  prepara- 
tion by  the  City  Real  Estate  Department  would  be  by  the  bank  at  a fee 
paid  by  the  borrower. 

As  of  June  30,  1973,  the  total  cost  of  the  project  (since  its  in- 
seption  in  September  1966)  is  as  follows; 

(1)  Administration  and  operating  costs  (expended  & obligated); 

(a)  Sec  117  A local  funds  (Administration/operations  costs),  ex- 
cluding land  acquisition  costs  ($96,547)  and  public  improvement 


costs  ($1,241,288).  $6,519,826 

(b)  Supplemental  City  budget  expenditures 

(estimated)  . 10,000 

(c)  Total  .........  6,529,826 

(2)  Relocation  (Sec  114  funds)  payments  ........  168,544 

(3)  Rehab  grants  (Sec  115) 785,003 


In  addition,  964  Sec  312  (3%)  loans,  valued  at  $12.7  million,  and 
329  Sec  115  grants,  valued  at  $785  thousand  were  provided  to  property 
owners  in  all  seven  areas. 

Of  the  total  budgeted  costs  $1.65  million  for  public  improvements 
(street  lights,  street  trees,  street  reconstruction,  etc.) , included  in 
the  $6.5  million  for  administration  and  operating  costs  shown  above,  about 
$1.42  million  worth  of  construction,  or  86%  of  the  programed  work,  was  in 
place  as  of  June  30,  1973.  The  City's  local  contribution  is  78.5%  (almost 
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1.3  million)  of  the  total  Public  improvements  budget,  with  the  Federal 

Government  financing  the  balance  ($355,325). 

With  respect  to  the  initial  four  FACE  areas((01)  Argue! lo  Park, 

(02)  Buena  Vista  Heights,  (03)  Glen  Park  and  (04)  Great  Highway),  the 
program  essentially  was  closed  out  in  October  1970,  with  92%  of  the 
buildings  certified,,  as  of  that  date,  to  be  completed.  As  of  June  30, 
1973,  there  were  101  buildings  still  active  (2886  (97%)  completed)  with 
75  (less  than  3%  of  total  buildings)  under  litigation,  with  the  remain- 
ing buildings  in  various  stages  of  completion. 

in  Areas  5-7  ((05)  Alamo  Square,  (06)  Bernal  Heights,  and  (07) 

Ouboce  Triangle),  all  of  the  Initial  inspections  have  been  completed  and 
737  (46%)  of  the  1615  structures  have  been  certified  to  be  ii.  compliance 
as  of  June  30,  1973.  In  regard  to  the  remainder,  347  are  in  litigation 
(under  the  Abatement  Appeals  Board  or  at  the  office  of  the  City  Attorney). 
It  is  projected  that  the  remainder  (531),  excluding  those  still  in  liti- 
gation (347),  will  not  be  in  compliance  until  latter  part  of  FY  1974  pro- 
vided loan  funds  become  available.  It  is  estimated  that  in  excess  of  10% 
of  the  buildings  will  be  is.  litigation  upon  termination  of  the  project 
(about  21%  are  in  litigation  as  of  June  30,  1973).  For  the  total  struc- 
tures in  Areas  1-7  (4602  buildings  with  10,374  DU's),  3624  (78%  of  the 
total  buildings,  including  those  in  litigation)  were  in  compliance  as  of 
June  30,  1973. 

An  evaluation  of  rehabilitation  costs  (through  June  30,  1973)  in 
the  currently  active  three  (3)  FACE  Areas  reveals  that  average  costs  for 
rehabilitation  have  varied  from  about  $700  per  dwelling  unit  for  those 
privately  financed  to  slightly  over  $4500  per  unit  for  those  financed 
with  Federal  funds.  The  average  cost  per  dwelling  unit  was  lowest  in 
Bernal  Heights  for  those  privately  financed  and  highest  in  Ouboce 
Triangle  for  those  Federally  funded.  In  respect  to  individual  building 
rehabilitation  costs,  as  opposed  to  cost  per  dwelling  unit,  Ouboce 
Triangle  had  the  lowest  costs  for  those  privately  financed,  whereas 
Bernal  Heights  had  the  lowest  expenditures  in  relation  to  number  of 
buildings  rehabilitated  using  Federal  funds. 

The  rehabilitation  costs  of  structures  in  the  FACE  Areas  for  "work 
in  place"  totals  over  $9.5  million.  The  "work  in  place"  consists  of 
those  structures  in  which  the  rehabilitation  has  been  completed  and  meets 
code  requi rements.  In  addition,  there  have  been  improvements  above  code 
which,  in  regard  to  Areas  5-7,  for  example,  have  amounted  to  almost 
$700  thousand. 

COST  OF  REHABILITATION  OF  PROPERTIES  TO  JUNE  30,  1973  (in  $ TH0US) 
(Excluding  Improvements  Above  Code) 

FACE  Areas  Total  Residential  Non-Res i dent ial  Mixed 

Total  1-4  $4, 977c 9 $4,759.5  $21.4  $197.0 

5-7  4,548.4  4,340.7  13.6  194,1 

Total  1-7  $9,526.3  $9,100.2  $35.0  $391. 1 
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COST  OF  REHABILITATION  OF  AREAS  5-7  PROPERTIES  TO  JUNE  30,  1973, 
BY  CATEGORY  ( IN  $ THOUS) 


FACE  Areas 

Category 

Total 

Residential 

Residential 

Mixed 

5-7 

Code  Enforcement 
Improvements  above 

$4,548.3 

$4,340*6 

$13.6 

$194.1 

code 

693.1 

533.9 

43.0 

116.2 

Total 

Code  Enf  & Improv. 

$5,241.4 

$4,874.5 

$56.6 

$310.3 

Of  the  residential  structures  in  areas  5-7  rehabilitated  to  code 
requirements  through  June  30,  1973,  63%  of  the  buildings  have  been  re- 
novated by  private  means.,  constituting  only  16%  of  the  total  dollars 
expended  (both  private  £-  Federal  loan  and  grant  funds)  for  renovation  of 
all  residential  structures* 


STATUS  OF  BUILDING  SN  ORIGINAL  FOUR  FACE  AREAS 
(01)  ARGUELLO  PARK;  (02)  BUENA  VISTA;  (03)  GLEN  PARK;  (04)  GREAT  HIGHWAY 
AS  OF  JUNE  30,  1973 


Owe! 1 ing 

BUILDINGS  (STRUCTURES)  Units 


Total 

Res  id. 

Non»Resids 

, Mixed  % Total  % 

(a) 

Total  Buildings 

2987 

2884 

32 

71 

100.0  5733  100.0 

(b) 

Inspections  Completed 

2985 

2882 

32 

71 

99.9  5730  99.9 

(c) 

Found  in  Code  Violation 

2612 

2527 

21 

64 

87.5  5168  90.1 

(<0 

Found  Standard 

390 

372 

11 

7 

13.1  564  9.8 

(e) 

Rehabi 1 i tated 

2443 

2365 

18 

60 

81.8  4898  85.4 

(f) 

Demo! I shed 

55 

47 

4 

4 

1.8  76  1.3 

(g) 

Total  SCC'd  *(d#e,&f) 

2888 

2784 

33 

71 

96.7  5564  97 J 

*SCC 'd-Sat i sfactory  £ode  Compliance 

(Found 

Standard, 

Rehabi 1 1 tated  &/or 

Derrtol  i shed) 


STATUS  OF  BUILDINGS  IN  CURRENTLY  ACTIVE  THREE  FACE  AREAS 
(05)  ALAMO  SQUARE;  (06)  BERNAL  HEIGHTS;  (07)  DUBOCE  TRIANGLE) 

AS  OF  JUNE  30,  1973 

BUILDINGS  (STRUCTURES)  Dwelling 


Total 

Res  id. 

Non- Res  id. 

Mixed  % 

Units  % 

(a)  Total  Buildings 

1615 

1514 

28 

73 

100 

4641 

100 

(b) 

Inspections  Completed 

1615 

1514 

28 

73 

100 

4641 

100 

(c) 

Found  in  Code  Violation 

1553 

1461 

22 

70 

96.2  4513 

97.2 

(d) 

Found  Standard 

37 

32 

4 

1 

2.3 

48 

1.0 

(e) 

Rehabi 1 i tated 

679 

650 

12 

17 

42.0 

1713  36.9 

(f) 

Demol i shed 

25 

18 

3 

0 

1.3 

40 

0.9 

(g) 

Total  SCC'd  (d,e9&f) 

737 

700 

19 

18 

45.6 

1801 

38.9 
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FACE  AREAS  1-7  REHABILITATION  LOANS  & GRANTS 
(In  Thous.  of  Dollars) 

CUMULATIVE  THROUGH  FISCAL  YEARS  1971,  1972  and  1973 


Service 
Loan  (312) 
Grant  (115) 
Total 


THROUGH 
June  30-  1971 
Number  Amount 
745  $7,796.5 

265  576.0 

1010  $8,372.5 


THROUGH 
June  30,  1972 
Number  Amount 
832  $9,858.2 

307  708.6 

1139  $10,566.8 


THROUGH 
June  30,  1973 
Number  M*ount 
964  $12,716.9 
329  785.0 

1293  $13,501.9 


LOANS  & GRANTS  BY  CLOSED  & ACTIVE  FACE  AREAS 
CUMULATIVE  THRU  JUNE  30,  1973 
(In  Thous.  of  Dollars) 


Closed:  Areas  1-4 
Active:  Areas  5-7 
Total 


Total 

Loans  & Grants 
Numb.  Amount 
842  $4,968.8 

451  $8,533.2 

1293  $13,502.0 


Loans 

Number  Amount 
612  $4,505.7 

352  $8,211.3 

964  $12,717.0 


Grants 

Number  Amount 
230  $463.1 

99  $321.9 
329  $785.0 


PUBLIC  IMPROVEMENTS 

Part  of  the  City‘s  contribution  to  the  enhancement  of  the  FACE 
Neighborhoods  is  in  the  form  of  various  public  improvements,  such  as 
street  lighting,  street  trees  and  street  paving,  which  it  installs  in 
the  areas.  Public  utilities  assist  area  beautification  by  underground- 
ing overhead  wires  on  key  streets  in  the  areas.  Work  done  by  the  City 
was  completed  in  Areas  1-4  and  totalled  $941,000  for  that  work  including 
engineering  and  inspection  costs  ($151,400)  and  street  resurfacing; 
and,  in  Areas  5-7,  work  in  place  totals  almost  $410,000  (excluding 
engineering  costs)  or  63%  of  the  present  program. 

PUBLIC  IMPROVEMENTS  IN  AREAS  1-4 
(Thru  June  30,  1973) 


Initial 

Cost  of 

Estimated 

Work  in 

% 

Lineal 

Cost 

Place 

Com- 

Number Feet* 

($1000s) 

( $1000s) 

plete 

Streets 

- 

5280 

$408.0 

$316.1 

100 

Curbs  and  Gutters 

- 

7920 

28.0 

22.9 

100 

Sidewalks 

- 

7920 

31.0 

30.7 

100 

Traffic  Lights 

12 

- 

57.0 

17.3 

100 

Street  Lights 

152 

- 

217.0 

85.1 

100 

Fire  & Police  Communications 

5 

- 

0 

4.0 

100 

Street  Trees 

965 

- 

111.0 

73.8 

100 

Street  Resurfacing 

- 

547,318* 

51.9 

51.9 

100 

Other 

- 

- 

221.0 

187.8 

100 

Total 

- 

- 

$1,124.9 

$789.6 

100 

*Square  feet  for  street  resurfacing 
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(Note  that  the  cost  figures  shown  at  bottom  of  prior  page  do  not  include 
the  20%  cost  for  engineering  and  inspection  except  street  resurfacing 
costs  do  include  overhead  and  Indirect  costs). 


PUBLIC  IMPROVEMENTS  SN  AREAS  5-7 
(Thru  June  30,  1973) 


initial 

Cost  of 

Estimated 

Work  in 

% 

Lineal 

Cost 

Pi  ace 

Com- 

Number 

Feet* 

( $!000s) 

($1000s) 

plete 

Streets 

- 

4680 

$241.0 

$147.9 

63 

Curbs  and  Gutters 

- 

8580 

33.0 

28.4 

77 

Sidewalks 

- 

8580 

64.0 

35.1 

48 

Street  Lights 

127 

197.0 

106.8 

90 

Fire  & Police  Commiun  Scat  ions 

8(+) 

- 

9.5 

7.5 

79 

Street  Trees 

- 

- 

132.0 

57.2 

63 

Street  Resurfacing 

- 

64,509* 

6.0 

6.0 

100 

Other 

- 

- 

137.0 

20.6 

25 

Total 

- 

- 

$819.5 

$409.5 

50 

*Square  feet  for  street  resurfacing 

(Note  that  the  cost  figures  shown  above  do  not  include  the  20%  cost  for 
engineering  and  inspection  except  street  resurfacing  costs  include  over- 
head and  indirect  costs). 


STREET  TREES  PLANTED  BY  FACE  AREA 
ON  FORCE  ACCOUNT  BASIS 
as  of  June  30*  1973 

No.  of  Street  Approximate  cost 


(05) 

Alamo  Square 

Trees  Planted 

89 

(incl.  materials  & labor)* 

(06) 

Bernal  Heights 

50 

(07) 

Duboce  Triangle 

57 

Total  (05-07) 

196 

$19,817** 

*Using  neighborhood  youths. 

**An  additional  72  trees  have  been  purchased  within  funds  shown,  but 
have  not  been  planted  as  of  June  30,  1973.  Also,  various  materials  have 
been  purchased  for  these  plantings.  These  trees  are  planned  to  be 
planted  in  Bernal  Heights  (40)  and  Duboce  Triangle  (33)  under  the  aus- 
pices of  the  Summer  Youth  Program  sometime  during  July  &/or  August  1973. 

The  coordinator  for  the  Force  Account  street  tree  planting  project 
has  been  the  Bureau  of  Street  Cleaning  and  Tree  Planting  in  which  they 
procured  the  trees  and  the  attendant  materials  (e.g.,  soil,  stakes, 
etc.),  furnished  the  equ I pment , contracted  for  the  pavement  breaking, 
and  provided  other  related  requirements. 

The  Department  of  City  Planning  was  also  involved  in  determining 
the  type,  location  and  quantities  of  trees  to  be  planted. 
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Under  this  program,  the  cost  of  the  purchase  of  trees  and  atten- 
dant planting  costs  were  borne  by  Federal  (FACE)  funds.  The  property 
owner,  on  whose  street  side  property  the  t.ree(s)  was  planted,  has  to 
sign  an  agreement  that,  once  planted,  the  property  owner  would  maintain 
the  tree(s)  . 


RELOCATION  OF  FAMILIES  AND  INDIVIDUALS 
Relocation  services  for  persons  displaced  by  FACE  Program  activities 
are  provided  by  the  Central  Relocation  Service  (CRS)  of  the  San  Francisco 
Redevelopment  Agency.  Since  the  inception  of  the  FACE  program,  families 
and  individuals  have  been  relocated  in  the  seven  areas  due  to  either 
the  extensiveness  of  the  rehabilitation  and/or  rent  increasing  10%  or 
more. 

Requests  for  Relocation 
(Sent  to  CRS) 

All  FACE  Areas 

(By  number  of  cases) 


FACE  Area 

1 Number  of 
Requests 

Reasons  for  Relocations 
(Number  of  Cases) 

Rehabi- 
1 1 tatlon 

Demo- 

lition 

Rent 

Increase 

(01)  Arguello 

15 

15 

0 

0 

Park 

(02)  Buena  Vista 

8 

8 

0 

0 

Heights 

(03)  Glen  Park 

2 

2 

0 

0 

(04)  Great 
Highway 

10 

7 

3 

0 

Total 

(01-04) 

35 

32 

3 

0 

(05)  Alamo  Square 

93 

79 

9 

5 

(06)  Bernal  Heights 

42 

41 

0 

1 

(07)  Duboce  Triangle 

56 

50 

0 

6 

Total 

(05-07) 

191 

170 

9 

12 

Total 

(01-07) 

226 

202 

12 

12 
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Relocations  Thru  Dec,  3?»  1972* 

(as  reported  by  Central  Relocation  Services) 


(1)  Net  estimated  workload  in  original 
appl i cat  ions 

(2)  Total  in  workload  to  Dec,  31 » 1972 

(3)  Total  removed  from  workload,  Dec, 

31,  1972 

(4)  Sn  workload,  end  of  period  (Dec, 
31,  1972) 

(5)  Evicted  to  December  31,  1972 


Fami 1 i es 

3 nd i v i < 

187 

357 

114 

88 

104 

86 

10 

2 

ABATEMENT  SECTION 

Cases  which  have  not  been  brought  into  compliance,  as  reported  by 
the  District  Building  inspector  or  by  the  inspectors  in  the  Division  of 
Apartment  House  and  Hotel  Inspection  (DAHl),  are  referred  to  the  Abate- 
ment Section  of  the  Division  of  Property  Conservation  for  possible 
litigation.  On  receipt  of  one  of  these  cases,  a priority  number  (e.g.. 
Priority  1)  is  assigned  the  case.  The  lower  the  number  the  greater  the 
hazard  and  the  earlier  an  inspection  is  scheduled  by  the  Abatement 
inspector.  The  inspector  prepares  a detailed  report  of  the  condition 
of  the  building,  describing  the  violations  that  may  exist.  A copy  of 
this  report  is  presented  to  the  property  owner,  and  the  inspector  con- 
sults with  the  latter  to  determine  the  best  course(s)  of  action  to 
correct  the  deficiencies.  if  the  owner  is  unable  to  correct  the  defi- 
ciency(ies)  or  is  uncooperative,  a public  hearing  is  scheduled  before 
the  Director  of  Public  Works  at  which  time  the  latter  may  order  the 
building  to  be  repaired  or  demolished.  Upon  failure  of  the  owner  to 
comply  with  this  order,  the  Director  may  decide  to  repair  or  demolish 
the  building  under  a Public  Works  contract  and  recover  the  costs  of  such 
work  by  means  of  a tax  lien.  However,  the  owner  may  appeal  to  an 
Abatement  Appeals  Board  (AAB) , comprised  of  individuals  appointed  from 
public  life.  This  board  may  uphold  the  decision  of  the  Director  or  may 
amend  the  latter's  decision  by  such  actions  as  granting  a moratorium, 
even  for  lifetime  under  certain  conditions,  or  by  granting  more  time  for 
completion  of  the  job. 

The  division  also  provides  up  to  three  inspectors  to  the  San  Francis- 
co Redevelopment  Agency  on  a full-time  work  order.  One  Building  Inspec- 
tor performs  inspection  related  to  the  rehabilitation  of  buildings  in 
the  YBC,  A-2,  Hunter  Point  and  Bayvsew  Projects,  and  two  Residential  En- 
vironmental Inspectors  work  with  the  Central  Relocation  Service. 


*As  reported  in  the  CRS  Semi-Annual  report  to  HUD,  form  HUD  6149A 
(Report  on  Relocation  of  Families  and  Individuals),  dated  December  31, 
1972.  Report  for  June  30,  1973  had  not  been  received  as  of  report  date, 
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ABATEMENT  ACTIVITIES  FISCAL  YEAR  1973 


Cases  on  hand  June  30,  1972  2,786 

Cases  logged  in.  . . „ 1,031 

Initial  Inspections  .o........  640 

Reports  mailed  . . . . 526 

Cases  sent  to  Director's  Hearings  . . . 549 

Abatement  Appeals  Board 

Filed  ......  . 282 

Decisions  Rendered  333 

Cases  referred  to  City  Attorney 414 

Complaints  Closed  During  FY  1973  c 403 

Buildings  Restored  c 323 

Buildings  Demolished  .......  80 

Cases  on  Hand  June  30,  1973  3,318 


The  City  Attorney,  on  a work  order  basis,  has  provided  legal 
services  to  FACE  equivalent  to  one  full  time  Deputy  City  Attorney  and 
a legal  stenographer.  Also,  but  not  on  a work  order  basis,  legal  ser- 
vices are  provided  for  other  Abatement  cases  (in  addition  to  FACE).  In 
cases  upheld  by  the  Director  and  the  AAB,  and  in  which  the  owner  does 
not  comply  with  their  decision,  they  are  referred  to  the  City  Attorney's 
office  for  legal  action. 

Abatement  Cases  in  Office  of 
City  Attorney 
FY  1972-73 


End 

of 

Cases  Filed 
FACE 

Cases 

Terminated 

FACE 

Remaining  Workload** 
FACE 

Month 
Jun  72 

Total 

No 

. °£v 

Total 

No. 

%* 

Total 

513 

No. 

90 

%* 

18% 

Jul 

6 

2 

33% 

11 

4 

36% 

- 

- 

- 

Aug 

6 

1 

17 

21 

5 

24 

- 

- 

- 

Sep 

31 

18 

58 

10 

3 

30 

- 

- 

- 

Oct 

57 

23 

40 

10 

2 

20 

- 

- 

- 

Nov 

33 

13 

39 

13 

3 

23 

- 

- 

- 

Dec 

27 

10 

37 

8 

4 

50 

- 

- 

- 

Jan  73 

47 

1 1 

23 

25 

6 

24 

_ 

_ 

_ 

Feb 

56 

15 

27 

0 

0 

- 

- 

- 

- 

Mar 

68 

11 

16 

63 

5 

8 

- 

- 

- 

Apr 

27 

4 

15 

16 

5 

31 

- 

- 

- 

May 

43 

5 

12 

15 

5 

33 

- 

- 

- 

Jun  73 

13 

1 

8 

11 

1 

9 

736 

162 

22% 

Total 

FY  72-73 

414 

114 

28%* 

203 

43 

21% 

- 

- 

- 

*%  of  total  cases. 

**Some  adjustments  during  year  cause  minor  differences  between  cases 
f i led/terminated  and  remaining  workload  (June  30,  1972  vs  June  30,  1973). 
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Community  Liaison  Activities 

in  April  1972,  the  Alamo  Square  Citizens’  Advisory  Committee  (CAC) 
interviewed  and  selected  a candidate  for  the  position  of  Community 
Liaison  Officer  (CLO)  «, 

This  position  was  created  in  keeping  with  the  HUD  guidelines  for 
citizen  participation  in  the  FACE  program.  To  date,  the  CLO  has  been 
paid  from  Department  of  Labor  EEA  funds,  however,  the  position  is 
planned  to  be  budgeted  in  program  costs  when  EEA  funding  is  discontinued. 

The  CLO  operates  out  of  the  FACE  Central  Office  and  is  under  the 
the  direction  of  the  Chief,  Property  Conservation  Division,  as  well  as 
the  Alamo  Square  Citizens’  Advisory  Committee.  This  position  is  unique 
within  the  program  in  that  the  CLO  is  a spokesman  for  the  community  via 
the  CAC. 

Principal  responsibilities  of  the  CLO  are  to  develop  and  direct 
community-orientated  services  for  FACE  neighborhoods,  as  well  as  to 
assist  FACE  inspectors  in  potentially  sensitive  tenant/landlord  situa- 
tions. 

The  CAC  and  CLO  meet  at  regular  intervals  to  review  FACE  progress 
and  to  discuss  program  areas  in  need  of  attention.  Projected  CAC/CLO 
activities  call  for  a specification  review  process,  in  order  to  provide 
interpretat Son  and  understanding  of  specifications  for  FACE  property 
owners  in  need  of  and  desiring  such  assistance. 

The  CLO  is  also  available  to  the  other  FACE  offices  and  advisory 
committees  on  an  as  needed  basis. 
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A-Actua 1 Amount  FACE  FEDERAL  GRANT  FUNDS 

C~Cumulat i ve  Amount  (In  Thous  of  Dollars) 

Sec  312  Loans 

</> 

o> 

1 

i 

$3,179.7 
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BUREAU  OF  BUILDING  INSPECTION 


PROJECTED  SEC  312  LOAN  REQUIREMENTS 
FOR  FACE  AREAS  5-7 

(in  Thous  of  Dollars)  as  of  June  30,  1973 
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£>€-FOR€  -A-FT6P. 


These  buildings  underwent  extensive  rehabilitation  both  internally  and 
externally,  including  wide  ranging  changes  in  the  floor  plan.  Founda- 
tions were  strengthened,  faulty  electrical  and  plumbing  systems  replaced, 
new  kitchens  were  constructed  and  a modern  forced  air  heating  system 
installed.  To  complete  the  "face  lift,"  all  surfaces  received  a fresh 
coat  of  paint. 


BUREAU  OF  BUILDING  INSPECTION 


&€fOR€ 


1198  FULTON  STREET 

This  stately  mansion  was  built  in 
1889  for  William  Westerfeld,  a promi- 
nent German  baker.  It  was  maintained 
in  excellent  condition  until  the  late 
1930's,  when  the  general  deterioration 
began  and  continued  until  restoration. 


Great  care  was  given  to  authenticity 
during  total  restoration,  down  to  and 
including  door  hardware  and  other 
small  details.  Much  of  the  finishing 
work  was  done  by  the  present  owner. 
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BUREAU  OF  BUILDING  INSPECTION 


B€f  OR€  AfT€K 


Part  of  the  rehabilitation  of  this  structure  was  on  the  exterior  including 
painting,  foundation  work,  and  new  porches,  shingle  roof,  skylight,  and  rear 
patio.  Inside,  extensive  changes  in  floor  plans  resulted  in  a new  dining 
room,  fireplace,  additional  closet  space,  and  remodeled  bathrooms  and  kitchen. 

,AFT€R 


This  residence  was  renovated  inside  and  outside  and  consisted  of  such  work  as 
raising  the  foundation,  installing  new  stairs,  roof  and  plumbing,  heating  and 
electrical  systems.  In  addition,  the  living  room  and  kitchen  were  modernized 
and  a new  fireplace  was  installed. 
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BUREAU  OF  BUILDING  INSPECTION 


REHABILITATIONS  - CODE  COMPLIANCE 
Privately  - Federally  Funded 
Thru  June  30,  1973 

$Thous  No.  Bldgs 


AVERAGE  COST/BUILDING  & DW  UNIT 
Private  & Federally  Funded 


Thru  June 

$ Thous  Private 


, 1973 

Federal  $ Thous 
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ORGANIZATION  RELATIONSHIPS 
MAINTENANCE  - REPAIR  - OPERATION 


1972-1973 
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MAINTENANCE  AND  OPERATION  BUREAUS 


Arvid  H*  Ekenberg 

Assistant  Director  of  Public  Works,  Maintenance  and  Operations 
GENERAL 

All  maintenance  and  operational  functions  of  the  Department 
are  centered  in  the  four  bureaus  of  Building  Repair,  Water 
Pollution  Control , Street  Cleaning  and  Tree  Planting,  and 
Street  Repair,  with  a total  of  1,225  employees*  Subsequent 
sections  of  this  report  indicate  functional  and  organizational 
relationships  of  these  bureaus,  both  internally  as  well  as 
department ally. 

Total  personnel  of  the  several  bureaus  seemingly  has  remained 
virtually  constant  for  several  years.  This  is  largely  illusory 
however,  since  there  was  a net  loss  in  the  year  of  four 
budgeted  positions  in  the  Bureau  of  Street  Repair,  seven  in 
the  Bureau  of  Building  Repair,  three  in  the  Bureau  of  Street 
Cleaning  and  Planting,  and  one  in  the  Sewer  Repair  Division  of 
the  Bureau  of  Water  Pollution  Control.  These  were  offset  by 
an  apparent  gain  of  12  interdepartmental  positions  over  the 
number  shown  in  last  year’s  organization  chart  in  the  Treat- 
ment Division  of  the  Bureau  of  Water  Pollution  Control. 

Details  of  the  apparent  gain  may  be  found  in  the  Bureau  of 
Water  Pollution  Control  section  of  this  report. 

This  year,  in  particular,  actual  employments  have  been  drastic- 
ally less  than  budgeted  positions  because  of  the  continuing 
policy  of  not  replacing  personnel  as  vacancies  occur  and  the 
slowness  of  Civil  Service  procedures  in  filling  authorized 
positions.  As  of  June  30,  there  were  105  unfilled  positions, 
or  8.77,  of  the  authorized  work  force. 

With  this  decrease  in  available  work  force  and  budgeted  main- 
tenance funds  falling  behind  rising  costs,  we  are  deeply 
concerned  with  the  inevitable  erosion  in  maintenance  levels 
which  has  occurred.  While  it  is  not  possible  to  place  a mone- 
tary value  on  the  ever  widening  maintenance  gap,  there  is  no 
doubt  that  at  some  future  time  the  replacement  and  reconstruc- 
tion costs  for  under-maintained  facilities  will  be  much  more 
than  if  orooerly  kept  up. 

As  in  the  past  several  years,  the  Bureau  of  Street  Cleaning 
and  Planting  again  this  year  organized  a Summer  Youth  Program 
of  gainful  employment  for  disadvantaged  youth  in  work  re- 
stricted to  street  related  activities.  This  restriction  made 
the  deployment  and  utilization  of  these  youths  more  difficult, 
but  was  necessary  because  the  operation  was  funded  from  Gas 
Tax /Road  Fund  monies.  While  this  task  is  perhaps  more  a 
sociological  than  public  works  function,  we  believe  the  results 


achieved  demonstrate  our  resolve  to  conduct  the  operation  in 
the  best  interests  of  the  citizens  of  San  Francisco,  as  well 
as  those  of  the  Department. 

EXPENDITURES 

Expenditures  by  Maintenance  and  Operation  Bureaus  amounted  to 
$20,411,945  from  budgeted  appropriations  and  $3,321,444  from 
funds  received  by  work  order,  or  a total  of  $23,733,389.  A 
breakdown  of  expenditures  and  per  capita  costs  follows: 


Total 

Expenditures 

$3,312,682 


Per  Capita  Cost 
Based  on  1970 
Census  of  715,674 


Water  Pollution  Control  7,456,635 


Street  Repair 


St.  Cleaning  & Planting  5,041,809 


Building  Repair 


7,922,263 


$4.63 

10.42 

11.07 

7.04 


Total 


$23,733,389 


$33.16 
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ORGANIZATION  CHART 
BUREAU  OF  WATER  POLLUTION  CONTROL 
DEPARTMENT  OF  PUBLIC  WORKS 
June  30,  1973 


(i)  interdepartmental 
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BUREAU  OF  WATER  POLLUTION  CONTROL 


K.  Fraschina,  Superintendent 


The  Bureau  of  Water  Pollution  Control  maintains  900  miles  of 
sewers  and  operates  17  pumping  stations,  one  storm  water  over- 
flow treatment  plant,  and  three  treatment  plants.  Control 
of  industrial  wastes  discharges  was  transferred  to  the  Bureau 
of  Engineering  on  January  1,  1973.  To  perform  these  tasks 
the  Bureau  is  divided  into  three  divisions:  Sewer  Repair, 

Wastewater  Pumping,  and  Treatment. 

During  1972-73  the  Bureau  had  232  budgeted  and  27  non-budgeted 
employees,  supplemented  by  four  hired  truck  drivers  with  their 
vehicles  and  11  maintenance  people  assigned  from  other  City 
departments  and  bureaus. 

The  Bureau  spent  $7,456,635  in  budgeted  funds  as  shown  in 
Chart  I.  In  addition,  the  Sewer  Repair  Division  spent 
$242,729  on  side  sewers  paid  for  by  property  owners  and 
$5,793  on  other  work  on  work  orders  from  other  departments. 

The  Treatment  Division  received  $1,083  for  advisory  services 
performed  for  other  departments. 


SEWER  REPAIR  DIVISION 

The  Sewer  Repair  Division  cleans,  repairs  and  makes  minor 
additions  to  main  sewers  and  related  structures;  installs  and 
repairs  side  sewers  paid  for  property  owners;  tests  sewers  for 
oxygen  deficiency  and  potentially  explosive  and  toxic  gasses; 
and  controls  mosquitos  in  catchbasins. 

The  Division  has  109  budgeted  employees  on  main  sewer  work, 
eight  non-budgeted  employees  (12  are  authorized)  for  side 
sewer  installation  and  repair  paid  for  by  property  owners, 
and  four  hired  trucks  with  drivers  to  assist  in  both  activit- 
ies. The  dollar  amount  of  new  side  sewer  work  increased 
slightly  over  last  year  reflecting  greater  activity  in  build- 
ing construction.  During  the  year,  a City  ordinance  was 
passed  permitting  private  contractors  to  install  and  repair 
side  sewers  for  the  first  time.  Work  units  or  groups  are  as 
shown  in  the  organization  chart.  Details  of  unit  functions, 
methods  of  operation,  and  equipment  used  are  the  same  as 
described  in  the  1965-66  Annual  Report.  While  many  of  these 
groups  frequently  assist  each  other,  the  material  trucks, 
digging  unit,  and  compressor  unit  are  almost  entirely  sub- 
sidiary as  their  principal  function  is  to  assist  other  units. 

The  City  policy,  continuing  for  most  of  the  year,  of  not  fill- 
ing positions  vacated  by  retirement,  death,  or  promotion 
seriously  affected  Division  productivity.  This  was  especially 
noticeable  in  sewer  cleaning  and  catchbasin  cleaning  operations 
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Chart  I 


Bureau  of  Water  Pollution  Control 
Budget  Expenditures 
1972-73 


Wastewater 

Treatment 

Wastewater 
Pump ing 

Sewer 

Repair 

PERSONAL  SERVICES 

Permanent  Salaries* 

$673,263 

$100,584 

$155,796 

Overtime* 

1,198 

499 

3,784 

Holidays* 

Temporary  Salaries* 

16,400 

3,324 

2,497 

2,730 

Wages  (Per  Diem) 

1,072,006 

195,283 

1,464,385 

Retirement 

201,422 

34,361 

196,225 

Social  Security 
Interdepartmental 

53,620 

333,667 

9,060 

54,509 

Sub-Total 

2,351,576 

345,608 

1,877,429 

CONTRACTUAL  SERVICES 

Power  & Gas** 

152,428 

44,560 

Plant  Equipment 

279,523 

25,533 

Field  Equipment 
Sludge  Disposal 
Industrial  Waste  Control 
Quality  Monitoring 
Landscape  Maintenance 

3,497 

444,964 

78,753 

64,132 

46,893 

1,999 

58,278 

Miscellaneous  Services 

Hired  Trucks 

Service  Charge  Program 

12,687 

180,446 

4,054 

18,844 

63,176 

Sub-Total 

1,263,323 

76,146 

140,298 

MATERIALS  AND  SUPPLIES 

Replacement  Parts 

360,922 

8,368 

976 

Field 

1,191 

58,441 

Plant 

42,092 

1,787 

Fuels  and  Lubricants 

3,403 

1,671 

11,836 

Treatment  Chemicals 

848,513 

3,458 

Sub-Total 

1,256,121 

15,284 

71,253 

EQUIPMENT 

10,350 

33,268 

15,979 

Total 

$4,881,370 

$470,306 

$2,104,959 

* Monthly  Employees 

**  In  Public  Utilities  Commission  budget 
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where  levels  of  activity  have  had  to  be  reduced  considerably 
below  previous  years  when  this  policy  was  not  in  effect. 

The  Division  received  5,481  telephone  complaints  in  the  year, 
an  increase  of  3 % over  last  year.  The  activities  of  the  work 


units  are  summarized  in  Chart  II. 

The  work 

done  by  the 

service  units  is  shown  below: 

SIDE  SEWER 

No.  Calls  Percent 

Relieved  clogged  side  sewer 

1,630 

12.7 

Unable  to  relieve  side  sewer 

379 

2.9 

Found  side  sewer  broken 

117 

0.9 

Found  trouble  inside  property 

151 

1.2 

Determine  if  side  sewer  exists 

22 

0.2 

Examine  for  crew  on  job 

31 

0.2 

Wet  down  backfill 

22 

2,352  0.2 

18.3 

MAIN  SEWER 

Investigation  to  find  cause  of 

problem 

1,425 

11.1 

Relieved  clogged  main  sewer 

49 

0.4 

Unable  to  relieve  main  sewer 

78 

0.6 

Found  main  sewer  broken 

226 

1.8 

Examine  for  crew  on  job 

71 

0.6 

Wet  down  backfill 

84 

1,933  0.6 

15.1 

CATCH3ASINS  AND  MANHOLES 

Remove  obstruction 

777 

6.1 

Examine  catchbasin  curb  inlet 

4 

0.0 

Replace  cover 

198 

1.5 

Silence  noisy  cover 

262 

2.0 

Catchbasins  & manholes  found 

broken 

56 

0.5 

Unable  to  relieve  catchbasin 

131 

1,428  1.0 

11.1 

DEPRESSIONS 

Investigation  to  find  cause 

1,197 

9.3 

Not  caused  by  sewers 

101 

0.8 

Caused  by  sewers 

681 

1,979  5.3 

15.4 

MISCELLANEOUS 

Service  lights  and  barricades 

3,978 

31.0 

Investigate  seepage  and  leaks 

103 

0.8 

Clean  oump  station 

237 

1.8 

Deliver  material  to  job 

443 

3.5 

Not  classified 

236 

1.8 

Remove  deposits  from  sidewalk 

17 

0.1 

Mosquitos 

135 

5,149  1.1 

40.1 

Total 

12,841 

100.0 

Total  rainfall  for  the  year  was  34.36  in.  This  was  the  third 
wettest  season  of  this  century,  and  67%  over  the  normal  of 
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Sewer  Repair  Division 

Chart  II  Work  and  Cost  Distribution 

1972-73 


fa}  Costs  do  not  include  supervision,  overhead  or  other  indirect  charges 

(b)  Repairs  for  other  bureaus  or  departments. 

(c)  Paid  for  by  property  owners. 


20.57  in. 

Two  stomns  occurred  with  rainfall  intensities  anoroaching  the 
pive  yea-*-  storm  design  rate,  causing  widespread  complaints  of 
flooding  and  nonned  manhole  covers.  In  the  first  storm  on 
October  9,  210  telephone  calls  were  received  between  12:30 
and  3:00  pm,  and  in  the  second  storm  on  October  11,  135  calls 
between  8:00  am  and  4:30  nm.  On  a dry  day,  the  normal  number 
of  calls  is  12.  A breakdown  of  the  calls  on  these  two  days  is 


shown  below: 

October  9 

October  11 

Side  sewer  flooded 

19 

— n 

Catchbasin  flooded 

171 

85 

Manhole  cove1'  off 

11 

7 

Hole  in  street 

3 

6 

Main  sewer  clogged 

2 

2 

Street  flooded 

4 

10 

Total 

7TU 

TT> 

The  extremely  heavy  and  prolonged  rainy  season  caused  more 
sewer  failures  and  plugging  difficulties  in  sewers  and  divers- 
ion structures  bv  storm  transported  debris  than  usual. 

On  October  19,  75  ct  of  the  2* -6"  by  3' -9"  inte^centor  sewer 
wtvch  diverts  sanitary  flow  from  the  Sunnvdale  diversion 
structure  to  the  Yosemite  mimoing  station  was  round  completely 
blocked  at  the  diversion  structure,  causing  raw  sewage  to  be 
discharged  directly  into  the  bay.  This  condition  lasted  until 
November  4 when  the  diversion  structure  was  finally  cleaned 
and  the  interceptor  r-reed.  The  sanitary  sewage  d’-nnouts  at 
Howard  Street  from  the  Fifth,  Sixth  and  Seventh  Streets  trunk 
sewers  were  clogged  several  times  during  the  winter  and  had 
to  be  cleaned.  Also,  the  weir  at  the  16th  & Harrison  diversion 
structure  had  to  be  raised  6 in.  to  prevent  excessive  overflow 
caused  by  deposits  :n  the  Harrison  Street  sewer. 

Four  major  storm  induced  sewer  failures  occurred  in  the  year. 

On  November  15,  a 50  ft  section  in  Vallejo  Street  between 
Pierce  and  Scott  Streets  washed  out.  This  so  undermined  the 
remaining  sewer  and  street  pavement  in  the  block  that  all  of 
it  had  to  be  recons tructed.  On  January  1,  collapse  of  a 
section  of  pavement  between  the  cable  car  tracks  on  Powell 
near  California  revealed  the  sewer  in  the  block  to  Pine  Street 
to  be  in  such  poor  condition  that  all  of  it  had  to  be  replaced. 
On  February  2,  60  ft  of  the  15  in.  sewer  in  Mission  Street 
near  Bosworth  collapsed  and  plugged  causing  flooding  of  nearby 
basements.  At  the  end  of  February,  the  Tompkins  Street  sewer 
from  Bronte  to  Putnam  was  crushed  by  ground  settlement  and  it 
also  had  to  be  replaced. 

The  Mission  Street  sewer  was  repaired  by  this  Division.  This 
was  a particularly  difficult  repair  because  a 17  ft  deep 
excavation  was  necessary,  and  there  was  interference  from 
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utilities  and  heavy  street  traffic.  The  other  three  sewers 
were  reconstructed  under  direction  of  the  Bureau  of  Engineer- 
ing by  private  contractors  under  emergency  procedures. 


WASTEWATER  PUMPING  DIVISION 

The  Wastewater  Pumping  Division  operates  and  services  one 
storm  water  overflow  treatment  plant  and  17  wastewater  pumping 
stations  and  has  18  budgeted  employees.  In  addition,  a half 
time  electrician  is  provided  by  the  Bureau  of  Building  Repair 
on  work  order.  The  Division  expenditures  and  costs  are  shown 
in  Chart  III. 

The  Baker  Street  Dissolved  Air  Flotation  Facility,  which  is 
designed  to  treat  24  million  gallons  per  day  of  sanitary  waste 
and  storm  water  overflow  from  the  surrounding  drainage  dis- 
trict, was  operated  on  an  experimental  basis  for  another  year 
while  tests  continued  to  evaluate  its  usefulness  and  improve 
its  operation. 

Sixteen  pump  stations  are  designed  to  handle  normal  dry 
weather  sanitary  flow  plus  the  runoff  from  a rainfall  of  0.02 
inch  per  hour.  The  Tennessee  Street  station,  however,  has  no 
bypass  and  must  handle  not  only  the  sanitary  flow  but  also  all 
storm  runoff  from  its  tributary  area.  The  Lake  Merced  station 
is  equipped  with  variable  speed  pumps  whose  speed  is  matched 
to  the  rate  of  flow  by  a combination  of  electrical  controls 
and  pneumatic  sump  level  sensors.  The  other  stations  are 
equipped  with  fixed  speed  pumps  operated  intermittently  and  in 
varying  combinations  to  match  the  incoming  flow.  Pump  oper- 
ation is  controlled  by  switches  which  function  at  fixed  sump 
levels.  At  10  stations  these  switches  are  activated  by  floats 
and  at  two  stations  by  pneumatic  level  sensors.  Automatic 
influent  throttling  gates  at  the  Drumm  Street,  Fourth  Street 
North,  Lake  Merced,  Marina,  Sea  Cliff  No.  2 and  Yosemite 
stations  permit  them  to  operate  at  full  capacity  during  storms. 

The  stations  are  serviced  by  four  two-man  roving  crews  on  a 
24-hour  per  day,  seven  day  week  schedule.  In  addition,  the 
Sea  Cliff  No.  2,  the  Marina,  and  the  Drumm  Street  stations 
each  are  tended  by  one  full-time  man,  five  days  a week.  The 
first  two  stations  require  this  attention  because  of  their  age 
and  the  critical  nature  of  the  areas  they  serve.  The  Drumm 
Street  station  still  receives  considerable  construction  debris 
which  must  be  removed  from  the  sump  during  the  work  week. 

Also,  this  station  has  no  emergency  overflow  and  it  is 
necessary  to  start  and  service  the  emergency  diesel  generator 
set  every  four  days  in  order  to  check  its  reliability.  A 
power  breakdown  here  could  cause  flooding  in  major  downtown 
buildings  served  by  this  facility. 

Major  operating  problems  encountered  during  the  year  were: 


Chart  IV 


Treatment  Plant  Operatii 
1972-73 


North  Point 

Richmond- 

Sunset 

Southeast 

1.  Wastewater  Treatment 

Flow,  million  gallons 
Total  (a) 

Avg  day 

Avg  day,  dry  weather  (b) 
Max  day,  wet  weather 
Max  day,  dry  weather 
Max  rate,  wet  weather 
Max  rate,  dry  weather 

24,575.6 

67.4 

62.7 

112.6 

73.1 
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99 

7,959.6 

21.8 

20.2 

38.7 

23.0 

54 

41 

8,457.9 

23.3 

22.7 

34.7 
30.9 
56 
43 

Screenings,  cu  ft 
Total 
Max  day 

Per  million  gallons 

36,920 

376 

1.5 

13,366 

144 

1.7 

26,534  (c) 

878 
3.1 

Grit,  cu  ft 
Total 
Max  day 

Per  million  gallons 

53,835 

391 

2.2 

48,897 

682 

6.1 

Grit  and  screening  hauling, 

rips 

586 

337 

308 

Chlorination,  lb  (d) 
Pre 
Post 
Total 

rag  per  liter 

1 

2 

757,180 

,507,520 

,264,700 

12.3 

885,600 

885,600 

13.4 

454,180 

2,576,800 

3,030,980 

43.2 

Treatment  chemicals 

Ferric  Chloride,  lb 
Cationic  Polymer,  lb 
Anionic  Polymer,  lb 

3, 

,378,200  (e) 

45,625  (e) 

2,169,910  (e) 

60,330  (e) 

35,218  (e) 

Sludge  Solids,  M lb  (dry) 
From  sedimentation 

29,834 

52,722  (f) 

2.  Sludge  Processing 

Sludge  Solids,  M lb  (dry) 
To  digesters 
Filter  cake 

6,596  (i) 

961 

62,388  (g) 

31,431  (h) 

Digester,  Gas  Produced,  M cu 
Total 
Avg  day 

ft 

63,875 

175 

285,696 

783 

Vacuum  Filtration  Chemicals 
Ferric  Chloride,  lb 
Ferric  Chloride,  % filter  cake 
Lime,  lb 

Lime,  % filter  cake 

Solid  Polymer,  lb 

Solid  Polymer,  % filter  cake 

Liquid  Polymer,  lb 

Liquid  Polymer,  7.  filter  cake 

55,375 

5.8 

446,800 

8.8  (j) 
1,726,560 

31.1  (j) 
32,940 

0.22( j) 
330,370 

2.9  (.1) 

Filter  cake  hauling  to  parks, 

trips 

265 

3.  Power  and  Gas  Purchased 

Power,  total  kwh 
Power,  avg  kwh /mo 
Natural  gas,  total  therms 
Natural  gas,  avg  therms/mo 

6, 

757, 60Q 
563,133 
95,042 
7,920 

2,455,700 

204,642 

33,111 

2,759 

6,999,948 

583,329 

9,015 

751 

(a)  For  365.8  days  North  Point;  364.6  days  Richmond- Sunset ; 362.4  days  Southeast. 

(b)  Excluding  days  with  .01  inch  or  more  rain  and  dry  days  following  days  with 
.05  inch  or  more  rain, 

(c)  Combined  screenings  and  grit;  discharged  into  common  storage  bin. 

(d)  Pre-chlorination  for  odor  control  as  needed  at  North  Point  and  continuous  at 
Southeast.  Poat-chlorination  continuous  at  all  nlants. 

(e)  Ferric  chloride  and  anionic  nolymer  used  for  raw  sewage  treatment  at  North 
Point  and  Southeast  nlants.  Cationic  oolymers  used  at  Southeast  for  raw  and 
digested  sludge  thickening. 

if)  Includes  recirculating  load  from  sludge  nrocessing  overflows, 

g)  Includes  North  Point  raw  sludge, 

h)  On  wet  basis  80,430  tons  hauled  to  sanitary  fill. 

i)  Primary  digester  out  of  service  during  fiscal  year  1972-73.  Loss  of  solids  to 
digester  due  to  need  for  restricting  raw  sludge  feed,  which  necessitated 
recirculation  of  sludge  in  sedimentation  tanks. 

(1)  8ased  on  solids  nroduced  during  use  of  each  tyne  of  chemical. 
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malfunction  of  the  hydraulic  gate  control  systems  at  Lake 
Merced,  Sea  Cliff  No.  2 and  Yosemite  Avenue  and  of  the  pump- 
ing equipment  at  Fourth  Street  North,  Fulton  Street,  Hyde 
Street,  Lake  Merced,  Marina  and  Mariposa  Street  stations. 

Major  maintenance  work  at  the  stations  included  the  following: 

Air  comnressor  repaired  at  Druram  Street. 

Air  compressor  and  No.  3 sewage  pump  repaired  at  Fourth 
Street  North. 

No.  2 pump  repaired  at  Fulton  Street. 

Both  pumps  repaired  at  Hyde  Street. 

No.  1 pump  repaired  at  Lake  Merced. 

No.  2 gate  valve  replaced  at  Marina. 

Both  pumps  repaired  and  damaged  power  service  replaced  at 
Mariposa  Street. 

Compressor  repaired  at  Sea  Cliff  No.  2. 

No.  1 pump  repaired  at  Tennessee  Street. 

No.  3 influent  valve  replaced  at  Yosemite  Avenue. 

In  addition  vandalism  damage  to  the  paint  and  door  locks 
at  the  Pinelake  and  Yosemite  Avenue  pump  stations  was  repaired. 


TREATMENT  DIVISION 

The  Treatment  Division  operates  and  maintains  the  North 
Point,  Richmond- Sunset  and  Southeast  treatment  plants,  moni- 
tors water  quality  in  the  bay  and  ocean,  and  advises  other 
City  departments,  commissions  and  agencies  about  sewage  treat- 
ment facilities  under  their  jurisdictions. 

The  Division  has  105  budgeted  and  19  interdepartmental 
employees  working  at  the  three  plants.  They  are  supplemented 
by  two  electricians  and  two  painters  budgeted  by  the  Bureau  of 
Building  Repair,  two  gardners  provided  by  work  order  from  the 
Bureau  of  Street  Cleaning  and  Tree  Planting,  four  machinists 
provided  by  work  order  from  the  Purchasing  Department,  and  one 
half-time  electrician  provided  by  work  order  from  the  Bureau 
of  Building  Repair.  The  apparent  increase  of  19  interdepart- 
mental employees  is  due  to  a change  in  the  method  of  reporting 
In  last  year’s  Annual  Report  they  were  not  shown  on  the  organ- 
ization chart  but  their  cost  was  included  in  the  Bureau  budget 
expenditures  at  the  appropriate  contractural  services  item. 

In  addition,  eight  industrial  waste  employees  were  transferred 
on  January  1,  1973  to  the  Bureau  of  Engineering. 

Treatment  activity  is  shown  in  Chart  IV.  Cost  of  operation 
was  $5.14  per  capita  for  the  year  based  on  a population  of 
950,000.  This  number  is  an  estimate  derived  from  the  City 
Planning  Department’s  projections  of  peak  day  and  night 
population  and  agrees  with  similar  figures  developed  by  the 
Bureau  of  Engineering. 


Both  the  North  Point  and  Southeast  plants  were  operated  as 
advanced  primary  plants  using  Ferric  Chloride  and  anionic 
polymer  to  treat  the  wastewaters. 

The  following  major  maintenance  work  was  done; 

NORTH  POINT  PLANT 

Chlorination:  Cleaned  and  inspected  north  chlorine  storage 

tank. 

Grit  System:  Replaced  screw  conveyor  and  trough  in  tank  No.  4 

Renewed  chain  and  sprockets  in  tanks  No.  1,  2 and  4. 
Lift  Station:  Overhauled  clapper  valve  on  F,D"  main  lift  Dump. 

Rebuilt  main  sump  dewatering  pumps  No.  1 and  2. 
Sedimentation:  Replaced  completely  the  collector  mechanism 

in  tanks  No.  3,  4?  5 and  6. 


RICHMOND- SUNSET  PLANT 

Chlorination:  Overhauled  all  chlorine  evaporators. 

Digestion:  Cleaned,  made  minor  piping  change  and  did  general 

repairs  to  the  100  ft  digester.  Rebuilt  Spencer 
gas  boosters  and  relocated  them  to  a better  ventil- 
ated area. 

Elutriation  System:  Replaced  collector  mechanism  in  east  and 

west  tanks. 

Grit  System:  Rebuilt  No.  3 and  4 grit  pumps.  Rebuilt  sand 

classifier  No.  1. 

Lift  Station:  Rebuilt  No.  3 sewage  lift  pump. 

Sedimentation:  Replaced  collector  mechanism  in  tanks  No.  4 

and  5.  Rebuilt  vari-drive  and  replaced  drive  chains 
in  tank  No.  1.  Rebuilt  three  sludge  pumps. 

Vacuum  Filtration:  Rebuilt  No.  2 vacuum  filter. 


SOUTHEAST  PLANT 

Bar  Racks:  Completely  overhauled  both  east  and  west  bar  racks 

Installed  new  drip  tray  under  bar  rack  conveyer  belt 

Boilers:  Rebuilt  two  boiler  feed  pumps.  Fabricated  and  in- 

stalled stack  for  No.  1 boiler.  Overhauled  safety 
valves  in  boilers  No.  1 and  2.  Overhauled  bottom 
blow  down  valves  in  boilers  No.  1 and  2. 

Chlorination:  Overhauled  air  compressor. 

Digesters:  Installed  new  transfer  pump  in  digester  group  2. 

Cleaned  sludge  heater  and  rebuilt  sludge  recirculat- 
ing pump  to  No.  7 digester. 

Elutriation  System:  Renewed  shoes,  sprockets,  and  portions 

of  chain  in  collector  mechanisms  in  tanks  No.  3,  4 
and  8.  Renewed  spray  water  system  for  tanks  No.  3 
and  4. 

Grit  System:  Rebuilt  and  placed  back  in  operation  one  Dorr- 


Oliver  grit  washer.  Rebuilt  two  grit  cyclones. 
Renewed  and  rerouted  grit  washer  and  cyclone  piping 
system. 

Sludge  Control:  Replaced  Dolyraer  feed  pumps  No.  1 and  4. 

Overhauled  No.  3 polymer  feed  pump.  Installed  new 
sludge  pump  No.  4.  Replaced  sump  pump. 

Sludge  Thickening:  Installed  new  chain,  flight  rails,  and 

sprockets  in  both  tanks.  Installed  new  polymer 
feed  tanks. 

Vacuum  Filtration:  Repaired  various  sludge  pumps,  air  com- 

pressors, polymer  pumps,  filter  drive  motors,  and 
polymer  feed  tank  mixers.  Improved  drainage  system 
around  vacuum  filter  area.  Installed  galvanized 
drip  pan  under  filter  cake  conveyer  belt.  Made 
miscellaneous  repairs  on  vacuum  filters  and  filter 
cake  conveyers. 

Special  laboratory  projects  completed  or  in  progress  were  as 

follows : 

Completed:  Investigations  of  the  effects  of  Alum  when  used 

as  a coagulant  for  raw  sewage. 

Continuing:  Investigation  of  flocculation  systems  and 

chemicals  for  effectiveness  in  wastewater  treatment. 
Investigation  of  coagulant  systems,  procedures,  and 
materials  for  vacuum  filtration. 


Industrial  Waste  Program 

The  Industrial  Waste  Program  was  transferred  from  the  Bureau 
of  Water  Pollution  Control  to  the  Bureau  of  Engineering  in 
January  1973.  The  report  on  its  activities  for  the  fiscal 
year  will  be  found  in  the  Bureau  of  Engineering  section  of 
this  Annual  Report. 


ORGANIZATION  CHART 


BUREAU  OF  STREET  REPAIR 
City  and  County  of  San  Francisco 
JUNE  30,  1973 


BUREAU  OP  STREET  REPAIR 


C.  F.  McFadden,  Superintendent 
FUNCTIONS 

The  major  part  of  the  activities  of  the  Bureau  of  Street  Repair 
concerns  the  routine  maintenance  and  repair  of  the  City's 
streets  and  appurtenant  structures,  the  maintenance  of  a City 
dump  and  granite  curb  yard,  the  maintenance  and  operations  of 
three  lift  bridges,  the  maintenance  and  operation  of  a tunnel, 
an  asphalt  plant  and  the  maintenance  of  several  pumping 
stations.  Minor  work  other  than  routine  maintenance  and 
repair  is  perfomed  by  order  of  the  Director  of  Public  Works. 

A considerable  amount  of  paving  is  done  for  other  departments. 

Routine  work  includes  the  maintenance  and  repair  of  streets, 
gutter,  curb,  retaining  walls,  public  stairways,  pedestrian 
underpasses  and  overpasses,  guard  rails  and  fences;  the  main- 
tenance of  a clean  fill  City  dump;  the  maintenance  and  oper- 
ation of  lift  bridges,  the  Broadway  vehicular  tunnel,  a muni- 
cipal asphalt  plant  and  several  pumping  facilities. 

Work  order  by  the  Director  includes  traffic  channelization, 
minor  street  alterations,  minor  construction  and  emergency 
work  for  the  protection  of  the  City  and/or  the  public. 

Work  performed  for  other  departments  or  bureaus  includes  the 
repair  of  pavement  in  Municipal  Railway  track  areas,  the 
repairing  of  trenches  opened  by  the  Bureau  of  Sewer  Repair 
for  the  installation  or  repair  of  side  sewers,  the  repair  of 
certain  state  highways  within  the  City  and  the  repair  of 
pavements  in  school  yards  and  the  yards  of  other  City  insti- 
tutions. The  bureau  also  performs  other  minor  services  of 
varied  nature. 

The  City's  charter  provides  that  repair  or  reconstruction  on 
any  one  Job  shall  not  exceed  a cost  of  $5000.  It  also  pro- 
hibits work  on  unaccepted  streets,  except  in  emergency,  and  on 
sidewalks  in  front  of  private  property.  Unaccepted  streets 
are  those  streets  that  have  not  been  properly  improved  and 
officially  accepted  for  maintenance  and  repair  by  the  City. 

Activities  are  further  limited  by  state  law  governing  the 
expenditures  of  monies  from  which  the  bureau  is  financed. 
(Collier-Burns  Highway  Act  of  194-7,  as  amended,  and  the 
Collier-Unruh  local  Transportation  Development  Act.) 

Maintained  road  mileage  is  as  follows: 

County  Roads  including  Select  System  843.56  miles 

State  Highway  (by  maintenance  agreement)  10.32  miles 

Total  853*88  miles 
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Inasmuch  as  San  Francisco  is  a combined  city  and  county, 
its  streets  and  roads  system  are  one  and  the  same. 

ORGANIZATION  AND  PERSONNEL 

The  basic  organisation  of  the  Bureau  remained  about  the  same 
as  it  has  been  in  previous  years®  The  only  significant  change 
was  the  elimination  of  four  budgeted  positions.  Eliminated 
were  one  Asphalt  Finisher  Foreman,  two  Asphalt  Workers  and  one 

Truck  Driver® 

Numerous  limited  tenure  appointments  were  made  during  the  year 
in  several  classifications.  Examinations  were  held  in  February 
1973*  to  fill  vacancies  in  the  following  classes;  Asphalt 
Worker,  Asphalt  Finisher,  Asphalt  Finisher  Foreman;  Operating 
Engineer,  Universal.  In  spite  of  these  examinations  the 
Bureau  still  had  15  vacancies  at  the  end  of  the  fiscal  year. 
This  lack  of  personnel  has  severly  restricted  our  asphalt 
production  and  our  work  program®  Hopefully,  this  situation 
will  be  improved  during  the  coming  year. 

An  organization  chart,  as  of  June  50,  1973  accompanies  this 
report. 


SUPERVISION 

No  change  has  been  made  in  the  Bureau's  supervisory  force  which 
is  composed  of  a superintendent,  assistant  superintendent, 
three  general  foremen,  an  asphalt  plant  foreman  and  the  part 
time  services  of  a building  maintenance  superintendent.  The 
foreman  of  the  asphalt  plant  and  the  building  maintenance  super- 
intendent in  charge  of  bridges,  tunnels  and  underpasses  report 
directly  to  the  superintendent.  Each  general  foreman  supervises 
a division  of  the  bureau's  street  repair  force.  The  assistant 
superintendent  is  in  charge  of  personnel  development,  the 
bureau's  safety  program,  field  supervision  and  investigating 
complaints,  in  addition  to  other  duties. 

EQUIPMENT 

The  only  equipment  procured  during  the  year  was  a Barber  Greene 
asphalt  paving  machine.  This  was  replacement  for  a 1961  Blaw 
Knox  paving  machine.  The  new  unit  is  a model  S.B.  110  with 
hydrostatic  drive  and  equipped  with  rubber  tires.  The  new 
unit  can  pave  widths  from  6 feet  to  13  feet.  Due  to  the 
"fiscal  crisis",  the  bureau  was  denied  funds  for  replacement 
of  a dump  truck  and  trailer  mounted  compressor. 
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MAJOR  WORK  PERFORMED 


UNIT 


Asphalt  Resurfacing  - 

Hand  Asphalt  Paving  sq  ft 

(98.8  sq  ft  per  ton)  tons 

Asphalt  Resurfacing  - sq  ft 

Machine  Asphalt  Paving 

(132.9  sq  ft  per  ton)  tons 

Asphalt  Resurfacing  - 

Box  Asphalt  Paving  sq  ft 

(113.4-  sq  ft  per  ton)  tons 

Asphalt  Patching  sq  ft 

(178.0  sq  ft  per  ton)  tons 

Asphalt  Paving 
(Cut-outs) 

Compressor  Work  sq  ft 

Asphalt  Paving  sq  ft 

(73.2  sq  ft  per  ton)  tons 

Cleanup 

Curb  Reset  and  Replaced 

Compressor  Work  lin  ft 

Granite  Reset  lin  ft 

Granite  Replaced  lin  ft 

Concrete  Reset  lin  ft 

Pavement-Asphalt  sq  ft 

Pavement-Concrete  sq  ft 

Sidewalk  sq  ft 

Cleanup 


QUANTITY 

TOTAL 

COST 

UNIT 

COST 

89,280 

# 23,059 

.258 

903 

24.79 

2,858,844 

303,373 

.106 

21,511 

14.10 

4-35*850 

77,643 

.178 

3,844 

20.19 

707,831 

328,190 

.463 

3,977 

76,895 

183,788 

34,472 

76,916 

coco 

s? 

2,510 

57,596 

20,709 

10,456 

1,761 

1,581 

14,283 

2,066 

17,270 

73,663 

32,093 

6,571 

4,542 

19,239 

6,131 

37,222 

89,573 

3.55 

3.06 

3.73 

2.87 

1.34 

2.96 

2.15 
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UNIT 

QUANTITY 

TOTAL 

COST 

UNIT 

COST 

Concrete  Curb  Patching 

& 14,755 

Curb  Yard 

Redress  Granite 
Sort,  Move  etc 
Total 

lin  ft 

2,065 

17,889 

39,4-58 

57,348 

8.66 

Crack  Sealing 

Sealing 

Cleanup 

Total 

lin  ft 

1,026,750 

142,387 

73,293 

215,680 

.138 

.21 

Concrete  Pavement  Repaired 

sq  ft 

5,380 

7,482 

2.21 

Sidewalk  Reconstructed 

sq  ft 

37,057 

69,587 

1.87 

Heater  Planing 

lin  ft 

172,94-7 

44,979 

.26 

Slide  & Debris  Cleanup 

199,256 

State  Highways 

3,796 

Work  for  Other  Bureaus  & Depts 

144,074 

Concrete  Saw  Work 

5,586 

7,169 

1.28 

Patching  Street  Structures, 
Steps,  Walls,  etc 

► 

33,911 
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MUNICIPAL  ASPHALT  PLANT 


Asphaltic  mixtures  produced  at  the  Municipal  Asphalt  Plant 
during  1972-73  were  as  follows: 


COMPOSITION  - % 


Mix  Designation 

l Tons 

Asphalt 

#6 

5/16" 

5/8" 

1#' 

Surface 

1,772 

9U* 

School 

2,952 

7 

60 

33 

Topeka 

29,741 

6 

45 

25 

24 

Spreader 

1,225 

5# 

40 

25 

1 Tk 

12 

Binder 

120 

3# 

21 

28 

2 2# 

25 

Cold 

126 

* 

35H 

2 7H 

30 

Total 

35,937 

*1%  Asphalt  and  6%  Pacific  specification  300  fuel  oil 


Aggregates  were  screened  into  "hot  bins"  from  a combination 
of  Antioch  (fine  graded)  sand,  coarse  graded  sand  and  three 
sizes  of  gravel.  Asphalt  used  was  60-70  penetration,  paving 
grade.  Production  costs  for  the  35*937  tons  produced  during 
the  year  were  as  follows: 


Direct  Labor 

Indirect  Labor 

Overhead 

Materials 

Gas,  Electricity, 


S 75,856  or 
3,351  or 
27,163  or 
176,982  or 
etc.  12,300  or 


S2.ll  per  ton 
.09  per  ton 
.76  per  ton 
4.92  per  ton 
• 34  per  ton 


Total  $295,634 


or  $8.22  per  ton 


Asphalt  production  for  the  year  was  again  below  our  estimate 
of  approximately  50,000  tons.  A reduction  in  our  budget 
request  for  road  materials,  along  with  material  price  increases 
during  the  year  were  contributing  factors.  Lack  of  personnel 
needed  to  man  our  asphalt  crews  also  restricted  our  production 
throughout  the  year. 

In  February  1973,  the  fire  brick  in  the  crown  of  the  firebox 
at  the  plant  collapsed.  An  emergency  was  declared  by  the 
Director  of  Public  Works  and  repairs  were  made  by  Dee  Engin- 
eering Company  at  a cost  of  $1525.  The  plant  was  out  of 
service  for  three  days. 

During  June  1973,  the  asphalt  plant  tower  was  cleaned,  primed 
and  painted.  Painting  was  done  by  the  Bureau  of  Building 
Repair,  for  a cost  of  $1,190,  as  a contractual  service 

All  other  maintenance  and  worn  part  replacement  was  done  by 
the  operating  crew  during  slack  work  days  or  on  Saturday. 
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BRIDGES,  TUNNELS  AND  WPERPASSES 


The  City’s  three  bascule  type  bridges,  the  Broadway  vehicular 
tunnel,  the  pumping  facilities  in  the  Geary  Expressway  under- 
pass at  Fillmore  Street  and  at  Lombard  and  Kearny  Street  have 
all  been  described  in  detail  in  previous  reports. 

Bridge  openings  during  the  past  year  and  the  previous  five 


years  were 

as  follows: 

YEAR 

THIRD  STREET 

FOURTH  STREET 

ISLAIS  CREEK 

1972-73 

944 

642 

700 

1971-72 

776 

558 

862 

1970-71 

1185 

861 

396 

1969-70 

1296 

975 

244 

1968-69 

1726 

1447 

340 

1967-68 

2179 

2010 

628 

On  June  6, 

1973 i the  cargo 

ship  Samuel  S. 

operated  by  Lasco 

Steamship  Company  as  managing  agents,  accidently  rammed  and 
damaged  the  Islais  Creek  Bridge,  while  passing  through  the 
channel.  Extensive  damage  was  done  to  the  east  girder  on  the 
north  leaf  of  the  bridge.  An  emergency  contract  was  awarded 
to  Early  Engineering  Corporation  to  make  immediate  repairs. 

The  cost  of  the  work  was  estimated  to  be  $30,000. 

Statistics  regarding  the  Broadway  Tunnel  ventilating,  lighting 
and  traffic  are  as  follows: 

VENTILATION  - FAN  OPERATING  TIME 

YR  ENDING  NORTH  BORE  SOUTH  BORE 

JUNE  30  VEST BOUND  TRAFFIC  EAST BOUND  TRAFFIC 

SLOW  FAST  SLOW  FAST 


HOURS 

% 

HOURS 

% 

HOURS 

% 

HOURS 

% 

1973 

227.0 

2.59 

6.4 

.07 

96.9 

1.10 

44.3 

.50 

1972 

381.7 

4.35 

9.9 

.11 

197.2 

2.25 

44.4 

.50 

1971 

474.5 

5.42 

34.1 

.39 

735.5 

8.39 

60.1 

.68 

1970 

474.0 

5.41 

12.2 

.14 

266.9 

3.05 

15.2 

.17 

1969 

357.1 

4.08 

69.0 

.79 

546.0 

3.95 

46.7 

.53 

Cleaning  of  the  tiled  surface  in  the  tunnel  was  done  by  the 
Bureau  of  Street  Cleaning  as  a contractual  service. 
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LIGHTING  - LAMPS  REPLACED 


OCCASIONS  72T8»s  T2T12's  TOTAL 


Lamps  in  service 
Replaced  during  the  year 
Previously  replaced 
Totals  (since  Dec.  1952) 


1,004 

1 502 

60  9,815 

61  10,317 


552  1,356 

56  558 

944  10,759 

1,000  11,317 


TRAFFIC  COUNTS 

EASTBOUND  WESTBOUND 


Thursday  July  5,  1975  14,891 
Tuesday  September  7,  1971  15,529 
Wednesday  March  12,  1969  14,241 
Thursday  February  9,  1967  13,841 
Tuesday  March  3,  1964  11,589 
Tuesday  December  15,  1959  12,216 
Thursday  July  10,  1958  11,144 
Wednesday  February  11,  1955  8,668 


15,775 

15,410 

12,291 

11,841 

10,723 

10,359 

9,478 

8,770 


The  tunnel  was  put  into  service  December  1952. 


The  pumping  facilities  at  the  Geary  Expressway  Underpass 
at  Fillmore  Street  continued  to  operate  satisfactorily  during 
the  year. 


Pump  operating  hours  during  the  year  were  as  follows: 


PUMP  NO.  1 


PUMP  NO.  2 


HOURS  % HOURS  % 

395  4.48  351  4.00 


ORGANIZATIONAL  CHART 
BUREAU  OF  BUILDING  REPAIR 
JUNE  30,  1973 


SUPERINTENDENT  (b) 


Survey-Inspection  Team  (b) 


Payroll  Personnel  Clerks 


Bldgs.  & Grounds  Maint.  Supt.  (b) 
C.  Kriletich  (Acting) 


Shademan 


Laguna  Honda  Hospital 
Bldgs.  & Grounds  Maint.  Supt.  (t 


Wm.  Glennon 


Building  Maint.  Superintendent  (b) 
J.  Mullane 


Carpenter  Shop 


Hall  of  Justice 


C.  Baumgartner  (Acting) 


Other  Public  Buildings 


Wm.  Gutierrez  (Acting) 


Janitresses 
Window  Cleaners 


H.  Schulz 


Tilesetter 


Wm.  O'Donnell 


R.  Kiruky 


b = Budget 

* = 60%  Budget  and  40%  Interdepartmental 
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MAINTENANCE  AND  OPERATIONS  BUREAUS 


BUREAU  OF  BUILDING  REPAIR 
J.  Rutherford,  Superintendent 


With  a work  force  of  400  employees  consisting  of  nearly  50 
different  classes  and  an  annual  expenditure  of  $7,922,263.00, 
this  bureau  is  the  largest  and  most  diversified  of  the  mainte- 
nance and  operation  units. 

FUNCTION 

The  bureau's  primary  function  is  to  maintain  and  repair 
329  public  buildings,  as  well  as  provide  operational  and/or 
janitorial  services  for  112  of  these  buildings.  In  addition, 
maintenance  and  repairs  are  performed  for  other  departments 
by  means  of  a budget  transfer  or  interdepartmental  work  order 
procedure.  A significant  portion  of  this  work  was  performed 
for  the  following  departments. 

1.  School  Department  with  over  140  buildings. 

2.  Recreation  and  Park  Department  with  over  300 
buildings  and  structures. 

3.  War  Memorial,  de  Young  Museum,  Legion  of  Honor, 

Public  Utilities,  etc. 

4.  Bureau  of  Engineering: 

a)  Street  traffic  painting  and  maintenance  of 
street  signs. 

b)  Maintenance  and  repair  of  street  structures, 
sidewalks  and  traffic  control  devices. 

ORGANIZATION 

As  indicated  by  the  organizational  chart,  the  work  force  is 
evenly  divided  between  operational  and  maintenance  functions. 

The  Operation  Division  consists  of  193  budgeted  positions 
which  include  janitors,  window  washers,  stationary  engineers 
and  watchmen  who  are  assigned  to  various  buildings  and  insti- 
tutions . 

The  Repair  Division  consists  of  199  building  trade  mechanics 
representing  12  different  crafts.  88  of  these  are  permanent 
budgeted  positions.  The  remaining  111  positions  are  classified 
as  interdepartmental  and  are  filled  on  an  "as  needed"  basis 
depending  upon  the  work  load  and  availability  of  funds. 
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The  Administrative  Division  consists  of  a Superintendent 
and  a staff  of  7 which  performs  the  required  administrative 
functions  of  planning,  budgeting,  development  of  detailed  work 
programs  for  each  of  the  9 major  shops,  pre-audit  cost  control 
on  approximately  485  separate  budget  accounts,  basic  time 
reporting  and  personnel  management.  The  Engineering  and 
Architectural  Team  makes  frequent  inspections  of  the  physical 
plant  in  connection  with  the  bureau's  preventive  maintenance 
program  and  is  responsible  for  all  contract  work.  During  the 
year,  43  contracts  totaling  $68,4l8  were  awarded  on  a com- 
petitive basis,  as  shown  in  Figure  4. 

CHANGES  AND  PROGRESS 

Due  to  a reduction  in  maintenance  appropriations  and 
interdepartmental  work,  as  well  as  the  closing  of  Park  and 
Potrero  Police  Stations,  the  authorized  work  force  was  reduced 
by  7 positions.  Actually,  the  reduction  was  much  more  than 
this  due  to  various  reasons,  including  impoundments.  As  of 
June  30th,  there  were  44  unfilled  positions.  There  were  a 
number  of  retirements  of  key  personnel  including  A.  Witcosky, 
Asst.  Supt.;  R.  Kinsky,  General  Foreman  Plumber;  R.  Chalstrom, 
Foreman  Carpenter  and  A.  Ekenberg,  Asst.  Director,  formerly 
the  Supt.  of  this  bureau.  The  expertise  and  dedication  of 
these  men  will  be  a great  loss  to  the  city. 

Progress  was  finally  made  by  Civil  Service  in  scheduling 
examinations  so  that  permanent  appointments  could  be  made  in 
the  many  positions  which  had  been  filled  on  temporary  and 
limited  tenure  basis  for  periods  up  to  5 years. 

Advantage  is  being  taken  of  changes  in  personnel.  New 
foremen  and  supervisors  are  being  trained  and  convinced  of  the 
need  of  their  units  to  serve  the  city  better  in  at  least  two 
important  respects.  First,  in  being  more  responsive  to  the 
public's  changing  requirements;  secondly,  in  being  more 
efficient  and  cost  conscious  in  their  operation.  While  some 
supervisors  are  enthusiastic  about  this,  other  older  Civil 
Service  types  find  the  concept  difficult  to  accept  and  practice. 
The  more  astute  foremen  and  supervisors  already  realize  the 
long-range  implications  and  the  need  for  increasing  producti- 
vity. 


During  the  year  delivery  was  finally  made  on  some  of  the 
12  new  trucks  which  are  being  purchased  to  replace  rented 
vehicles.  Numerous  studies  have  all  shown  that  large  savings 
could  be  made  by  replacing  rented  cars  and  trucks  with  city 
owned  equipment  but  until  this  year,  the  Mayor  and  Supervisors 
have  been  reluctant  to  approve  the  capital  expenditure  necessary 
to  effect  this  savings  in  operations. 

The  bureau  continues  to  retain  a small  caretaker  force  at 
Hassler  Hospital  in  Redwood  City  until  the  property  is  sold. 
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This  expense  is  now  being  borne  by  the  Health  Department  by 
means  of  budget  transfer  of  funds.  It  is  hoped  that  an  early 
disposition  will  be  made  of  the  property  to  eliminate  this 
unproductive  expense  and  taxes  owed  to  San  Mateo  County. 

INTERDEPARTMENTAL  WORK 

The  volume  of  interdepartmental  work  as  shown  in  Figure  3 
was  down  4.5$  from  the  previous  year.  The  School  Department 
continues  to  be  the  largest  single  account  with  expenditures 
of  $1*585*035  annually.  During  the  vear  10,392  work  requisi- 
tions were  completed  which  averaged  41  per  work  day.  Analysis 
of  costs  show  that  42$  of  all  miscellaneous  school  jobs  cost 
$25.00  or  less  and  82$  cost  $100.00  or  less.  Vandalism 
continues  to  be  a major  problem  with  the  schools,  as  well  as 
with  Recreation-Park  Department.  The  I.  D.  overhead  averaged 
57.2$,  the  same  as  for  the  previous  year.  The  overhead 
consists  of  such  items  as  retirement,  social  security,  work- 
man's compensation,  sick  leave,  vacation,  etc.,  over  which  the 
bureau  has  no  control. 

PROBLEMS 

Review  of  past  reports  show  that  little  progress  has  been 
made  toward  the  solution  of  major  problems.  It  is  a distressing 
commentary  on  municipal  government  to  observe  that  this  huge 
unwieldy  corporate  body  seems  somehow  incapable  of  adapting  to 
modern  progressive  business  practices.  For  the  record,  the 
major  problems  are: 

Maintenance  and  repair  appropriations  are  insufficient  and 
have  not  been  adjusted  for  the  effect  of  inflation  for  the  past 
10  years.  As  a result,  maintenance  has  been  deferred  and  the 
problem  remains  uncorrected;  growing  more  acute  each  year. 

The  Capital  Improvement  Program,  due  to  a lack  of  adequate 
funding,  is  really  only  a paper  report  not  a meaningful  program. 

The  existing  policy  of  impoundment  of  monies  created  by 
vacant  positions  inorder  to  generate  funds  for  other  purposes 
is  causing  severe  and  long  lasting  problems,  especially  in  the 
janitorial  force.  During  the  year,  15  permanent  vacancies 
were  being  "held"  in  a unit  of  only  88  janitors.  The  crisis 
occurs  when  this  shortage  of  15  is  combined  with  other  shortages 
due  to  vacation,  sickleave  and  absenteeism.  On  some  days,  less 
than  one-half  the  authorized  work  force  was  on  duty.  No  daily 
operation  of  this  nature  can  long  survive  under  these  adverse 
conditions  and  be  expected  to  provide  even  minimal  sanitary 
standards  of  cleanliness. 


PUBLIC  BUILDINGS  UNDER  THE  JURISDICTION  OF  THE  DEPARTMENT 
OF  PUBLIC  WORKS  FOR  MAINTENANCE  AND  REPAIR 

NO.  OF  TOTAL  ANNUAL  EXP. 
BLDGS.  SQ.  FT.  (A) 

62  623,000  $ 160,907 


DEPARTMENT 
Fire  Department 

Juvenile  Court 

Hidden  Valley  Ranch 
Log  Cabin  Ranch 
Youth  Guidance  Center 

Police  Department  (Stations) 
Hall  of  Justice 

Public  Health 

Emergency  Hospitals 
*Hassler  Hospital 
Health  Center  Bldgs,  and 
Health  Centers 

Laguna  Honda  Hospital 
S.  F.  General  Hospital 
V.  D.  Center 

Center  for  Special  Problems 
Public  Library 

Public  Works 

City  Hall  & Powep  Plant 

City  Hall  Annexes 

450  McAllister  Street 

Maintenance  Yard 

19th  Avenue  Garage 

Water  Pollution  Treat.  Plants 

Water  Pollution  Pumping  Div. 

Real  Estate 

Civic  Aud. /Brooks  Hall 

Sheriff 

County  Jails  #2  and  #4 

Social  Services 
150  Otis  Street 
585  Bush  Street 
1680  Mission  Street 
Rehabilitation  Center 


4 

42,712 

4,036 

16 

32,000 

16 ,669 

17 

202,330 

56,896 

10 

(c) 

101,293 

29,903 

1 

(C) 

580,500 

185,202 

5 

33,352 

9,152 

18 

(C) 

130,000 

9,541 

7 

(C) 

179,550 

39,795 

2 

(R) 

5,900 

25 

(c) 

650,000 

346,124 

28 

(c) 

753,000 

416,759 

1 

(R) 

10,000 

1,367 

1 

(R) 

10,000 

1,867 

23 

341,943 

80,589 

6 

(R) 

9,405 

2 

(c) 

526,540 

180,499 

3 

(c) 

37,190 

4,602 

1 

(c) 

56,460 

10,337 

9 

(c) 

72,890 

33,391 

1 

4,400 

434 

35 

543,330 

152,360 

19 

31,325 

12,170 

2 

435,400 

110,621 

7 

138,970 

80,186 

2 

(c) 

40,900 

11,616 

1 

(C) 

43,791 

12,136 

1 

(C) 

40,000 

11,356 

1 

10,000 

3,867 

19 

230,59^ 

39,348 

3S9 

c 

5, $16,775 

$2,021,730 

Miscellaneous  Departments 
NOTES : 


TOTAL 


(R)  Indicates  buildings  that  are  rented.  (Total  of  10  build' 
ings  with  a combined  floor  space  of  35,305  square  feet.) 
(C)  Indicates  custodial  and/or  operational  services. 

(A)  Average  expenditure  per  square  foot  is  $.342. 

(*)  Caretaking  personnel  until  sold. 
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PROPORTIONAL  EXPENDITURES  OF  ALL  KINDS 

r- i-i  BUDGETED 


0.5^ 

REPLACE- 
MENT AND 
RECON  - 
STRUCT I ON 
PUBLIC 
BUILDINGS 


PA II. TING  CITY  DEPTS. 


FIGURE  I 

O 


PERSONNEL 


ASSIGNMENT 

l n BUDGETED 


WINDOW  WASH, 
STA.  ENGR'S. 
WATCHMEN , ETC. 

18.5# 


JANITORIAL 

29.8# 


48  c 3 # 
OPERATION 
OF  PUBLIC 
BUILDINGS 


44.4$ 
MINT.  & 
REPAIR  OF 
PUBLIC 
BUILDINGS 


5*3#  2 #.0$ 

TRAFFIC  ADMINISTRATIVE 
PAINTING  & TECHNICAL 


FIGURE  2 
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ASSIGNMENT  OF  BUILDING  TRAOES 
(199  EMPLOYEES) 


PERSONNEL 


FIGURE  3 

o 


FIGURE  4 


S.F.  Medical  Center,  December  9,  1972,  P.G.  & E. 
gas  storage  required  emergency  conversion  of 
boilers  from  gas  burners  to  standby  oil  burners. 


Painting  lane  dividers  for  traffic  Traffic  painters  stripping  crosswalks, 

engineering. 
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BUREAU  OP  STREET  CLEANING  & PLANTING 
ORGANIZATION  CHART 
1972  - 1973 
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BUREAU  OP  STREET  CLEANING  & PLANTING 
Bernard  M.Crotty,  Superintendent 

The  Bureau  of  Street  Cleaning  & Planting  is  responsible 
for  cleaning  854  miles  of  improved  streets  and  55  miles  of 
traffic  islands  and  the  maintenance  of  1 66  acres  of  street 
landscaping  and  17,300  street  trees. 

Major  subsidiary  functions  assigned  to  the  Bureau  in- 
clude the  cleaning,  landscape  maintenance  and  physical  mainten- 
ance of  18  neighborhood  off-street  parking  lots  and  2 garages; 
regular  cleaning  of  the  tile  surface  of  the  Broadway  and 
Stockton  Street  tunnels;  cleaning  of  10  vehicular  and  pedes- 
trian underpasses  and  215  public  stairways.  The  Bureau  is 
also  responsible  for  cleaning  of  the  main  corporation  yard  at 
Array  Street . The  garage  and  service  yard  at  2350  - 19th 
Avenue  and  Planting  Division  tool  room  at  Sunset  and  Sloat 
Boulevards  are  also  Bureau  responsibilities.  From  time  to 
time  other  City  agencies  and  departments  found  it  expedient  to 
engage  our  services  by  work  order.  Another  responsibility  is 
weeding  and  cleaning  of  unimproved  street  areas.  For  all 
functions  the  Bureau  had  375  employees  in  two  divisions  and  80 
units  of  motorized  equipment  which  travelled  509,132  miles. 

RADIO 


The  Department  of  Public  Works  radio  (K.M.E.-327)  which 
is  under  supervision  of  this  Bureau  logged  22,177  calls  through 
53  mobile  units. 

COMPLAINTS 

Requests  for  service  and  complaints  totaled  2,780.  With 
few  exceptions  these  calls  were  responded  to  within  an  hour  by 
a crew  or  supervisor  dispatched  by  radio. 

STREET  CLEANING  DIVISION 

Street  cleaning  in  San  Francisco  Is  divided  into  four 
major  functions: 

1.  BL0CKMEN 

There  are  112  blockmen  cleaning  the  downtown,  outlying 
business  areas  and  older  residential  neighborhoods.  Assign- 
ments vary  from  short  routes  of  3/4  mile  to  larger  routes  in 
the  outlying  shopping  districts  of  3 miles  or  more. 

2.  MECHANICAL  SWEEPERS 

Mechanical  cleaning  is  the  most  efficient  and  economical 
method  of  removing  dirt  from  street  surfaces,  if  the  machines 
are  not  prevented  from  getting  at  the  dirt  by  parked  autos. 
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MECHANICAL  SWEEPERS  RECORD  FOR  YEAR 


1.  Performance  Record 


(See  Table  #l) 


Miles  Swept 
Refuse  Removed 
In  Service 
Downtime 


41,298 


8,004  Cubic  Yards 
47#  Of  Time 
53#  Of  Time 


Out  of  13  Mechanical  Sweepers  an  average  of  6.56  sweepers 
were  in  operation. 

3 . MOTOR  FLUSHERS 

Motor  Flushing  used  properly  is  an  essential  part  of  a 
well  run  street  cleaning  operation.  Its  principal  use  is  to 
move  litter  and  waste  from  a wide  area  of  the  street  to  the 
gutter  where  it  Is  concentrated,  trapped  by  the  curb  and  damp- 
ened to  prevent  loose  paper  from  blowing  around  until  removed. 
It  also  serves  to  move  unsanitary  and  visually  objectional 
materials  to  a catchbasin  or  other  sewer  inlet.  There  is,  In 
addition,  a desirable  and  salutary  effect  on  citizens  generally 
in  that  the  wetting  of  a street  produces  an  atmosphere  and 
feeling  of  sparkling  cleanliness. 

MOTOR  FLUSHERS  RECORD  FOR  YEAR:  (See  Table  #11 ) 


The  10  Motor  Flushers  were  in  sexVice  50#  of  the  available 
time.  They  were  out  of  service  principally  due  to  break-down, 
driver  shortage,  etc. 

SWEEPING  GANGS 

Each  Gang  is  under  supervision  of  a Foreman  and  is  com- 
posed of  4-6  sweepers,  truck  crew  of  1 driver  and  2 lumpers. 
Length  of  routes  vary  from  66  miles  to  270  miles.  As  can  be 
noted  from  table  III,  the  frequency  varies  from  Gang  2 
(Northeast  section)  which  cleaned  its  route  once  weekly  to 
Gang  5 (outer  Mission)  which  was  cleaned  about  every  4 weeks. 

SUMMER  YOUTH  PROGRAM 

This  past  year  of  1972  is  the  second  year  the  Bureau  of 
Street  Cleaning  and  Planting  administered  San  Francisco's  very 
successful  Department  of  Public  Works  Summer  Youth  Program. 

The  Program  employed  over  600  young  people  16-21  years  of 
age  and  60  others  who  comprised  the  office  and  supervisory  staff. 
The  Program  cost  was  $490,000.  which  included  wages,  salaries 


Miles  Flushed 

Tanks  of  Water  used  (2500  Gal  Tanks) 
Hours  Worked 


46,754 

17,395 

10,129 
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rental  of  equipment,  supplies  and  miscellaneous  items  essen- 
tial to  an  operation  of  this  size. 

Major  city  departments  besides  Public  Works  which  actively 
participated  in  the  Program  and  who  benefited  substantially 
therefrom  are:  Recreation  and  Park,  Department  of  Electricity, 

Unified  School  District,  Redevelopment  Agency  and  Municipal 
Railway.  In  addition  to  Street  Cleaning  and  Landscaping,  other 
Public  Works  Divisions  which  benefited  were:  Traffic 

Engineering,  Sanitary  Engineering,  and  Market  Street  Task 
Force. 

Shortly  after  the  Program  was  phased  out  in  mid -September 
a written  critique  and  list  of  recommendations  was  requested 
of  and  submitted  by  each  of  the  supervisors  above  the  rank  of 
aide-leader. 

The  responses  we  received  were  not  only  very  enlightening 
but  will  serve  as  a valuable  guideline  for  any  future  program. 

The  consensus  of  the  reports  was  that  although  there  were 
some  weak  spots,  the  Program,  in  total  and  on  balance,  was 
most  successful  and  should  be  considered  a model  of  adminis- 
tration, supervision,  and  most  importantly  participation  and 
cooperation  by  the  young  participants  for  whom  the  whole 
Program  was  intended. 


New  Street  Flusher  operating  near  New  Japanese 
Center  Building  on  Post  Street. 
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TABLE  I 

Street  Cleaning  Division 
Mechanical  Sweeping  1972  - 1973 
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41298  2668  13236  14988  361.91  78.69 


TABLE  II 

STREET  CLEANING  DIVISION 
Motor  Flushing 
1972  - 1973 
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TOTALS  46754  17395  10129  10031  6OI.38  60.14 
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Working  Day 
Per  Cleaning 


One  of  the  215  Public  Stairways  providing  access 
to  homes  along  steep  unpaved  streets.  Note  finished 
weed  removal  job  for  fire  preventions. 


Vacant  City  Land  with  heavy  weed  growth  which  must  be 
must  be  removed. 
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BUREAU  OF  STREET  CLEANING  & PLANTING 
LANDSCAPING  & STREET  PLANTING  DIVISION 


ANNUAL  REPORT  - 1973-74 

The  Street  Planting  Division  is  responsible  for  maintenance  of 
landscaping  on  San  Francisco's  streets,  traffic  islands,  free- 
way interchanges,  off  street  public  parking  lots  and  also  the 
plantings  around  the  three  City  Hospitals,  six  Neighborhood 
Health  centers  and  three  Water  Pollution  Control  plants.  Street 
landscaping  alone  consists  of  17,300  trees  and  over  166  acres 
of  lawn  and  other  plantings  at  73  widely  scattered  locations. 

PRIVATE  TREE  PLANTING 

Since  the  street  landscape  program  was  transferred  to  the  De- 
partment of  Public  Works  eighteen  years  ago  our  annual  private 
tree  planting  program  has  resulted  in  over  120,000  trees  being 
placed  on  the  sidewalks  fronting  private  residences  and  busi- 
ness properties. 

PILOT  TREE  PROGRAM 

This  is  a continuing  project  originally  undertaken  in  coopera- 
tion with  the  University  of  California  and  the  professional 
arborists  interested  in  identifying  and  developing  trees  best 
suited  to  an  urban  environment. 

TREE  EXHIBIT 

An  exhibit  of  over  100  species  of  trees  suitable  for  use  in  San 
Francisco  is  permanently  on  display  (planted)  along  Funston  and 
14th  Avenues  bordering  Park  Presidio  Drive  running  north  of 
Fulton  Street.  Each  tree  has  a plainly  printed  name  plate  so 
it  can  be  readily  identified  and  ordered  from  a nursery. 

ORGANIC  GARDENING 

The  Board  of  Supervisors  in  1972  passed  a resolution  endorsing 
the  establishment  of  a committee  to  advise  and  assist  residents 
and  home  owners  in  better  land  use  through  organic  gardening. 
Technical  assistance  and  advice  has  been  provided  to  this  com- 
mittee by  the  Supervisor  of  the  Planting  Division.  A small 
budget  was  approved  to  administer  the  work  of  this  group  for  a 
year  in  order  to  evaluate  the  long  range  benefits  of  such  an 
undertaking. 

TRANSPLANTS 

A num  er  of  mature  healthy  trees  were  transplanted  from  Geary 
Boulevard  center  islands  east  and  west  of  Masonic  Avenue  at  the 


site  of  the  excavation  for  the  Masonic  Avenue  underpass. 

Standard  Oil  Company  of  California  donated  four  large  Indian 
Laurels  to  the  City  removed  due  to  construction  on  Market 
Street . 

SHAKEDOWN 

As  new  landscaping  around  the  City  is  assumed  for  maintenance 
some  revisions  and  changes  are  necessary  to  bring  the  facili- 
ties into  shape  for  efficient  and  economical  maintenance.  This 
is  a too  frequent  occurence  and  is  costly  both  in  time  and  ma- 
terials which  we  can  ill  afford  to  spare. 

HALL.IDIE  PLAZA 

Landscaping  at  this  lovely  sunken  oasis  which  is  also  a BART 
entry  at  the  foot  of  Powell  Street  and  the  terminus  of  the 
Powell  Street  Cable  line  was  assumed  for  maintenance  toward  the 
end  of  the  year. 

SUMMER  YOUTH  PROGRAM 

During  this  second  year  of  the  program  1,600  additional  street 
trees  were  planted,  without  cost  to  residents,  in  twelve 
neighborhoods.  The  only  requirement  was  a promise  that  the 
residents  would  maintain  the  trees.  The  supervision  and  other 
administrative  functions  required  to  oversee  this  program 
further  dilutes  an  already  undermanned  operation. 

LOSING  GROUND 

For  eighteen  years  we  have  stretched  our  manpower  and  other 
static  resources  futilely  trying  to  accomodate  the  substantial 
annual  increases  in  responsibilities.  In  the  opinion  of  some 
this  effort  ostensibly  succeeded  and  a conclusion  was  errone- 
ously readied  that  this  policy  could  continue  indefinitely. 
However,  that  was  a course  not  only  ill-advised  but  against 
which  we  vociferously  and  regularly  objected. 

This  whole  operation  has  now  reached  a crisis  which  was  inevi- 
table and  we  are  now  faced  with  a most  distasteful  decision  and 
that  is  which  trees  and  which  landscaping  are  we  going  to  neg- 
lect. We  have  reached  a point  at  which  we  can  no  longer  stretch 
our  limited  resources  because  to  dilute  them  further  would  re- 
sult in  the  loss  of  all  our  trees  and  plants. 

A striking  example  of  the  type  of  budgeting  we  have  regularly 
encountered  is  the  following.  Over  the  past  five  years  our 
estimated  requirements  have  increased  280%  and  appropriations 
have  increased  by  only  10%. 
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Obviously  some  landscaping  is  going  to  suffer  and  we  are  power- 
less to  stop  the  inevitable. 

Coincidentally  with  this  writing  we  are  preparing  a letter  to 
be  submitted  through  the  Director  of  Public  Works  and  the  Chief 
Administrative  Officer  to  the  Mayor  and  the  Board  of  Super- 
visors calling  their  attention  to  the  dire  condition  of  street 
plantings  in  San  Francisco.  This  neglect  is  due  principally  to 
an  inadequate  work  force  which  is  a result  of  years  of  ignoring 
pleas  and  entreaties  to  strengthen  a small  grossly  understaffed 
crew  who  valiantly  tried  to  keep  pace  with  a monstrous  respon- 
sibility which  knew  no  bounds  in  its  growth. 


Street  Planting  crews  removing 
hazardous  tree  houses  using  the 
Sky  Ranger. 
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ORGANIZATION  CHART 


BUREAU  OF  PERSONNEL  ADMINISTRATION 


* Position  in  General  Office  Budget; 
responsiblity  for  assignment  only 


189 


BUREAU  OF  PERSONNEL  ADMINSTRATI ON 


Albert  C.  Ambrose,  Senior  Departmental  Personnel  Officer 


The  Bureau  of  Personnel  Administration  is  the  central  per- 
sonnel agency  for  the  Department  of  Public  Works  and  a 
service  bureau  to  all  other  operating  and  service  bureaus 
of  the  department.  The  Supervisor  of  the  Bureau  of  Personnel 
Administration  advises  the  Director,  the  Assistant  Directors, 
the  bureau  heads,  line  supervisors,  and  other  department 
employees  on  matters  dealing  with  personnel,  be  they  classi- 
fication, salary,  discipline,  assignment,  transfer,  time 
reporting,  employee  evaluation.  Civil  Service  rules  and  reg- 
ulations, Board  of  Supervisors  ordinances  and  resolutions, 
the  City  Charter,  the  policies  of  the  Mayor's  and  Chief  Admin 
istrative  Officer's  offices,  and  other  personnel  transactions 
The  Bureau  Chief  also  acts  as  liaison  officer  between  the 
department  and  the  Civil  Service  Commission,  Controller's  of- 
fice and  Mayor's  office  in  matters  of  personnel  administra- 
tion. The  staff  of  the  Bureau  of  Personnel  Administration  is 
directly  involved  in  the  preparation  of  all  departmental  time 
rolls  and  the  processing  of  all  personal  transactions,  in- 
cluding Civil  Service  employee  sign-up  and  assignment,  Non- 
Civil  Service  and  Limited  Tenure  recruiting,  sign-up  and 
assignment,  the  keeping  of  sick  leave,  vacation,  overtime 
earned,  personal  and  educational  leave  records,  the  proces- 
sing of  disciplinary  cases,  the  requisitioning  for  permanent 
and  temporary  employments,  some  phases  of  payroll  distribu- 
tion, and  all  other  personnel  transactions. 

The  operations  of  the  Bureau  of  Personnel  Administration  in 
fiscal  year  1972-73  included  the  following:  The  bureau  pre- 

pared and  processed  a total  of  2253  timerolls  involving  an 
expenditure  of  approximately  $25,084,132.00.  Included  in 
this  payroll  expenditure  was  a substantial  amount  for  tempo- 
rary employees,  plus  supplemental  disability  payments. 

There  was  a total  of  313  requisitions  for  permanent  Civil 
Service  employees  to  replace  vacancies  due  to  deaths,  resig- 
nations, transfers,  retirements,  etc.  Additionally,  there 
were  992  requisitions  for  temporary  Civil  Service  employments 
due  to  vacation,  sick  leave,  personal  leave,  reclassifica- 
tions, replacements,  etc.  However,  because  of  difficulty  in 
recruiting  Civil  Service  employments,  it  was  necessary  to 
employ  1764  Non-Civil  Service  employees  for  these  authorized 
positions.  The  bureau  also  processed  a total  of  267  accident 
reports . 

Bureau  headquarters  are  at  253-60  City  Hall,  where  the 
Bureau  Chief  and  the  bulk  of  his  staff  are  located.  A lis- 
ting of  the  bureau's  personnel  is  as  follows: 


1 1272 

1 1226 

1 1224 

2 1222 

8 1220 

1 1650 

2 1424 

2 1404 

1 1402 


Sr.  Departmental  Personnel  Officer 
Chief  Payroll  and  Personnel  Clerk 
Prin.  Payroll  and  Personnel  Clerk 
Sr.  Payroll  and  Personnel  Clerk 
Payroll  Clerks 
Accountant 
Clerk  Typist 
Clerk 

Jr.  Clerk  (see  Organization  Chart) 


DEPARTMENT  OF  PUBLIC  WORKS 


BUREAU  OF  ACCOUNTS 
ORGANIZATION  CHART 
JUNE  30,  1973 


1 - 5186 

ASSISTANT  DIRECTOR 
OF  PUBLIC  WORKS, 
ADMINISTRATIVE 

1 - 1656 
HEAD  ACCOUNTANT 

APPROPRIATION 

ACCOUNTING 

COST 

ACCOUNTING 

1 - 1654 

PRINCIPAL 

ACCOUNTANT 

1 - 1654 

PRINCIPAL 

ACCOUNTANT 

2 - 1652 

SENIOR 

ACCOUNTANT 

1 - 1652 

SENIOR 

ACCOUNTANT 

1 - 1650 
ACCOUNTANT 

4 - 1650 
ACCOUNTANT 

1 - 1630 
ACCOUNT  CLERK 

2 - 1632 

SENIOR 

ACCOUNT 

CLERK 

1 - 1444 
CLERK 

STENOGRAPHER 

TOTAL  PERSONNEL  18 


PURCHASING 

T - 1926 

SR  MATERIALS  & 
SUPPLIES  SUPRV 

T-'rou 

ACCOUNT  CLERK 

1 - 1424 

CLERK  TYPIST 
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BUREAU  OF  ACCOUNTS 


L.  P.  Fong,  Head  Accountant 
FUNCTIONS  AND  ORGANIZATION 


The  operating  functions  of  the  Bureau  embrace  control  of 
purchase  order  requisitions,  sub-storeroom  and  inventories, 
automotive  expenditures;  work  order  job  costs  and  invoicing; 
side  sewer  job  deposits  and  refund  accounts;  Federal,  State 
and  other  trust  funds,  State  gasoline  tax  subventions  and 
bond  fund  accounts;  capital  improvement  accounts  for  the 
General  Fund,  and  Recreation  and  Park  Department  Fund;  the 
cash  revolving  fund;  and  budget  preparation  and  controlling 
accounts . 

This  Bureau  is  organized  as  three  divisions  under  the 
Head  Accountant.  They  are  Appropriation  Accounting,  Cost 
Accounting,  and  Purchasing.  The  Bureau  maintains  an  office 
at  2323  Army  Street  to  serve  the  Maintenance  Yard  bureaus 
and  an  office  at  450  McAllister  Street,  Room  502,  to  serve 
the  City  Hall  bureaus. 


APPROPRIATION  ACCOUNTING 


This  Division  maintains  accounts  showing  allowances, 
reserves,  allotments,  expenditures,  encumbrances,  and 
balances,  for  all  funds  under  the  control  of  this  Department. 
These  accounts  form  the  basis  of  controlling  all  transactions 
to  assure  that  funds  are  expended  for  the  purpose  for  which 
they  were  appropriated. 

In  addition  to  maintaining  all  of  the  operating 
accounts,  this  Division  handles  the  fiscal  processing  for 
formal  contracts  covering  street  improvements,  sewers, 
sewage  treatment  plants,  schools,  hospitals,  firehouses, 
recreation  and  park  improvements,  and  numerous  capital 
projects  for  other  City  Departments. 

The  preparation  and  consolidation  of  the  annual  budget 
is  also  a responsibility  of  this  Division. 
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COST  ACCOUNTING 


This  Division  maintains  accounts  showing  allowances, 
expenditures  by  type,  encumbrances,  and  balances  for  all 
work  orders  received  by  this  Department. 

In  addition,  job  costs  are  maintained  for  many  aspects 
of  the  Department's  operations  such  as  cost  of  traffic 
painting,  cost  per  mile  of  highway  maintenance,  cost  of  side 
sewer  installations  and  cost  of  asphalt  production.  This 
Division  compiles  costs  to  repair  damage  to  City  property 
under  the  jurisdiction  of  this  Department,  and  forwards  a 
bill  to  the  responsible  party.  These  costs  amounted  to 
$65,514.30  for  fiscal  year  1972-73  and  embraced  250  cases 
covering  damages  to  automotive  equipment,  street  structures, 
bridges,  street  signs,  traffic  signs,  street  plantings, 
traffic  signals,  traffic  devices,  and  damages  to  public 
buildings . 

During  the  1972-73  fiscal  year,  this  bureau  continued 
to  assume  additional  responsibilities  in  three  separate  areas: 
(1)  Sewer  Service  Charge  Collection  delinquent  accounts  and 
their  entailing  accounting  activities,  (2)  Industrial  Waste 
Discharge  Fees  Collection  accounts  and  their  entailing 
accounting  activities,  (3)  Financial  and  accounting  activities 
in  connection  with  the  Yerba  Buena  Center  Project  Development. 
As  conditions  and  circumstances  are  developing,  it  is  expected 
the  scope  and  magnitude  of  responsibility  in  these  three  areas 
will  be  increased  and  expanded  in  the  foreseeable  future. 


PURCHASING 


This  Division  is  responsible  for  the  supplying  of  equip- 
ment, materials,  and  supplies  for  the  varied  activities  of 
this  Department,  the  sub-storeroom  and  the  material  yard. 
During  fiscal  year  1972-73  this  Division  processed  5,918 
requisitions  for  the  purchase  orders  and/or  revolving  fund 
orders  and/or  revolving  fund  orders  in  the  total  amount 
of  approximately  $2,562,091.18  involving  29,590  items. 

In  addition,  4,923  delivery  orders  involving  19,692  items, 
7,362  storeroom  tags  involving  the  delivery  of  22,086  items, 
and  84  requisitions  on  the  storekeeper  involving  1,260  items 
were  issued. 


OPERATING  BUDGET  OF  BUREAU 


Allowances 

Expenditures 

Purpose 

1971-72 

1972-73 

1971-72 

1972-73 

Permanent  Salaries 

$118,086 

$127,335 

$107,963 

$116,773 

Overtime 

475 

475 

463 

474 

Holiday  Pay 

720 

912 

526 

912 

Contractual  Services 

2,265 

2,250 

2,227 

2,247 

Materials  and  Supplies 

1,435 

1,500 

1,430 

1,294 

Equipment 

0 

260 

0 

249 

Fixed  Charges 

17,840 

19,510 

17,840 

19,510 

Svcs.  of  Other  Deoartments 

73,018 

73,393 

73,018 

73,528 

$213,839 

$225,635 

$203,467 

$214,987 

WORK  ORDERS  TO  DEPARTMENT 
Fiscal  Year  1972-1973 

Number  of  Total 


Bureau 

Cost  Accounts 

Allowance 

Architecture 

196 

$ 1,098,380 

Building  Inspection 

8 

40,760 

Building  Repair 

486 

3,431,464 

Central  Permit 

1 

4,000 

Engineering 

614 

4,634,157 

General  Office  (Contracts) 

106 

16,749,501 

Total 

1,411 

$25,958,262 
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DEPARTMENT  BUDGET 


Allowances 


Bureau 

1971-72 

1972  -T3 

wrm 

1972-73 

General  Fund 

Accounts 

$ 213,839 

$ 225,635 

$ 203,467 

$ 214,987 

Architecture 

169,967 

176,682 

167,821 

173,579 

Building  Inspection 

2,259,705 

2,448,185 

2,089,538 

2,240,091 

Building  Repair 

4,775,589 

4,844,833 

4,660,743 

4,666,784 

Traffic  Painting 

443,540 

399,451 

422,651 

382,744 

Central  Permit 

130,535 

180,394* 

113,200 

144,237** 

Engineering 

1,419,437 

1,761,727# 

1,365,178 

1,731,924## 

General  Office 

657,571 

760,004 

614,628 

595,927 

Personnel  Administration 

122,783 

125,914 

103,743 

113,777 

Water  Pollution  Control 
Waste  Water  Pumping  Stations  394,094 

432,068 

368,851 

426,250 

Treatment  Division 

3,642,376 

4,966,197 

3,365,424 

4,741,682 

Sewer  Repair 

2,150,942 

2,225,249 

2,076,139 

2,181,760 

Street  Cleaning 

4,841,856 

5,163,615 

4,424,051 

4,557,545 

Capital  Improvements 

495,890 

1,231,017 

62,336 

601,298 

Special  Gas  Tax  Street  Improvement  Fund 
General  Maintenance  548,254 

611,127 

49,094 

39,444 

Construction 

618,800 

1,470,000 

60,206 

359,243 

1.04  Cent  Funds 

3,608,892 

4,061,814 

259,313 

2,126,191 

Road  Fund 

Street  Repair 

3,397,817 

3,526,383 

3,127,355 

3,312,683 

Select  System  Construction 

0 

0 

0 

0 

Traffic  Engineering 
General  Maintenance 

1,597,841 

1,599,716 

1,625,398 

1,586,796 

1,659,217 

1,627,020 

1,603,512 

1,491,611 

Construction 

1,110,104 

1,280,804 

514,086 

574,281 

Street  Planting 

506,502 

504,354 

496,832 

484,266 

1.04  Cent  Matching  Funds 

0 

1,119,990 

0 

1,057,134 

Total 

$34,765,551 

$40,742,179 

$22,668,372 

$33,804,234 

Expenditures  for  capital  improvements  may  not  necessarily  match  allowances 
for  any  given  year,  since  allowances  may  be  forwarded  from  year  to  year 
until  the  project  is  completed. 

* Includes  Microfilm  Building  Record  Fund  Allowance  $50,196 

**  Includes  Microfilm  Building  Record  Fund  Expenditures  20,571 

# Includes  Parking  Meter  Purchase  & Installation  Allowance  $280,000 
##  Includes  Parking  Meter  Purchase  & Installation  Expenditures  277,716 
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BUREAU  OF  ENGINEERING  CURRENT 
CONTRACT  DATA  SUMMARY 
“AWARDED  or  UNDERWAY 


JULY  I,  1972  - JUNE  30.  1973 


Table 

Type  of  Construction 

No. 

Contracts 

Awarded 

Aggregate 

Value 

Amount 
Expended 
Fiscal  Year 
1972-73 

A 

MAJOR  THOROUGHFARES 

A-l  Street  Construction 

3 

$ 1,209,173.65 

$ 3,924,463.50 

A-2  Channelization  & Traffic  Signals 

$ 

318,878.50 

258,325.24 

B 

SECONDARY  ROADS 

B-l  Reconstruction 

18 

1,824,686.33 

1,193,021.12 

B-2  Resurfacing 

3 

638,695.80 

700,176.52 

C 

STREET  IMPROVEMENT 

C-l  Assessment  Proceedings 

6 

452,806.13 

206,110.27 

C-2  Private  Development 

l 

148,000.00 

102,100.00 

D 

ENVIRONMENTAL  WASTE  CONTROL 

D-l  Pipe  Sewers 

13 

950,179.28 

986,226.11 

D-2  Monolithic  Sewers 

1 

2,074,250.00 

1,785,780.00 

D-3  Treatment  Plants 

10 

2,964,369.00 

1,217,513.56 

D-4  Pumping  Stations 

1 

35,429.00 

18,990.00 

E 

STREET  BEAUTIFICATION 

17 

942,007.48 

385,431.32 

F 

RECREATION  & PARK 

18 

940,543.89 

649,225.05 

G 

MISCELLANEOUS 

G-l  Public  Bldg  & Structures 

12 

668,576.00 

540,996.52 

G-2  Parking  Facilities 

- 

- 

- 

G-3  Slides 

3 

35,474.48 

10,474.48 

G-4  Auxiliary  Water  Supply 

2 

202,256.55 

0 

TOTALS 

116 

$13,405,326.09 

$11,978,833.69 

H 

AGREEMENTS  AND  SERVICE  ORDERS 

54 

$ 2,009,792.41 

$ 756,692.28 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  A - MAJOR  THOROUGHFARES 


DESCRIPTION  AND  CONTRACTORS 

AWARDED 

COMPLETION 
DATE  OR  # 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Army  St  Circle  - Contract  3 
Rechannelization 
Engstrum  & Nourse 

4-14-71 

60# 

2,850,610.00 

911,700. 

Army  St  Circle  - Contract  4 
Rechannelization 
Hensel  Phelps  Constr  Co. 

10-13-71 

12-1-72 

887,556.04 

275,556. 

Market  St  -5th  St  To  7th  St 
Contract  1 
Reconstruction 
McGuire  and  Hester 

12-01-71 

45# 

2,099,083.50 

426, 42p, 

Market  St  -Front  St  To  5th  St 
Contract  2 
Reconstruction 
McGuire  and  Hester 

4-26-72 

50# 

2,161,337.00 

839,880, 

5th  St  Extension  - Eddy  St  To 
0 'Farrell 
Street  Extension 
McGuire  and  Hester 

5-19-72 

3-13-73 

183,883.32 

183,883. 

Geary  Blvd  At  Masonic  Ave 
Underpass 
Dan  Caputo  Co. 

5-31-72 

23# 

2,386,460.00 

486,810, 

0 'Shaughnessey  Blvd.  - Portola 
to  Elk 
Improvement 
0 .C.  Jones  & Son 

5-26-72 

93# 

257,709.00 

228,780, 

Market  St  Reconstruction 
Brick  Purchase 
Higgins  Brick  Co 

4-23-71 

15# 

608,200.00 

87,741. 

Market  St  Reconstruction 
Grate  Purchase 
Olympic  Foundry 

5-1-72 

10# 

352,985.07 

64,663, 

Market  St  Reconstruction 
Traffic  Signal  Equipment 
C.E.  Toland  & Son 

5-1-72 

0 

724,296.27 

0 

Market  St  Reconstruction 
Light  Purchase 
Abbett  Elect  Corp 

5-10-72 

4# 

1,369,189.06 

55,739, 

00 

04 

,00 

,00 

-32 

,00 

,00 

,42 

,06 

,66 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  A - MAJOR  THOROUGHFARES 


DESCRIPTION  AND  CONTRACTORS 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Market  St  Reconstruction 
Steuart  To  Spear 
Reconstruction 
Homer  J.  Olsen  Inc 

1-3-73 

QV/o 

176,577.70 

130,410, 

Market  St  - Powell  St  Mall 
Reconstruction 
McGuire  & Hester 

2-2-73 

5 O/o 

542,616.95 

230,760, 

San  Jose  Ave  - Brooks  to 
Rousseau 

Bridge  Alterations  & Rechan- 
nelization 
Homer  J.  Olson  Inc 

4-20-73 

1 1 

489,979.00 

2,070, 

TOTAL  AWARDED  & EXPENDED  DURING 

FISCAL  YEAR 

1,209,173.65 

3,924,463. 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  A-2  - TRAFFIC  SIGNALS 

& CHANNELIZATION 


DESCRIPTION  AND  CONTRACTORS 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Various  Locations  - Pre-Empt 
Controls 
Traffic  Signals 
Ets-Hokin  Corporation 

2-16-72 

8-9-72 

15,469.74 

2,959.74 

Various  Intersections  - Contract 
29A 

Traffic  Signals 

R.  Flatland  Co.  5-3-72 

11-1-72 

69,664.00 

46,264.00 

Downtown  Area  T-V  Surveillance 
Traffic  Signal  Control 
L.K.  Comstock  Co. 

5-12-72 

1-30-73 

42,437.00 

42,437.00 

Various  Intersections  - Con- 
tract 29B 
Traffic  Signals 
Emsco  Electric  Corp 

8-11-72 

6-6-73 

43,550.15 

43,550.15 

Downtown  And  Other  Areas 
Traffic  Signals 
Abbett  Electric  Co. 

8-30-72 

95% 

120,374.00 

93,510.00 

Various  Intersections  - Con- 
tract No.  8 

Modification  of  Traffic  Signals 
Steiny  & Co.  10-27-72 

4-3Q-73 

14,859.15 

14,859.15 

Francisco  St  - Leavenworth  - 
Columbus 
Fire  Alarm  Work 
L.K.  Comstock 

1-10-73 

3-10-73 

6,555.20 

6,555.20 

Various  Safety  Problem  Locations 
Contract  1A 

Traffic  Signal  Modifications 
Emsco  Electric  Corp  3-30-73 

23 % 

35,151.00 

8,190.00 

Various  Safety  Problem  Locations 
Contract  IB 

Traffic  Signal  Modification 
R.  Flatland  Co.  3-16-73 

0 

32,705.00 

0 

Various  Locations  Contract  2A 
School  Signals 
Abbett  Elect  Corp 

6-8-73 

0 

13,936.00 

0 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973 


A -2  - TRAFFIC  SIGNALS 
& CHANNELIZATION 


DESCRIPTION  AND  CONTRACTORS 

Various  Locations  Contract  2B 
School  Signals 
L.K.  Comstock 


AWARDED 


COMPLETION 
DATE  OR  % 


6-20-73 

TOTAL  AWARDED  & EXPENDED  DURING  FISCAL  YEAR 


CONTRACT 

AMOUNT 


51,748.00 


AMOUNT 

EXPENDED 


$ 318,878.50  $ 258,325.24 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  B-l  - STREETS  - PUBLIC 


DESCRIPTION  AND  CONTRACTORS 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

CONTRACT 

AMOUNT 

CITY  PAY 

AMOUNT 

EXPENDED 

Winfield  St  - Cortland  Ave  To 
Esmeralda 

Sidewalk  Narrowing 
Mitchell  Plumbing  Co. 

10-27-71 

5-25-72 

120,460.10 

20,560.10 

Jackson  St  - Stockton  St  To 
Powell 

Reconstruction 
Bepco  Inc 

2-23-72 

8-18-72 

79,189.71 

13,669.71 

Webster  St  - Grove  St  To  Ivy  St 
Reconstruction 
McGuire  and  Hester 

2-23-72 

9-29-72 

60,843.70 

49,233.70 

Majestic  Ave  - Lakeview  To 
Summit 

Street  Improvement 
B.  Fontana  & Son 

3-10-72 

12-9-72 

31,723.55 

13,093.55 

Washington  St  - Kearny  To 
Montgomery 
Street  Widening 
Lowrie  Paving  Co  Inc 

4-26-72 

10-4-72 

38,620.39 

38,620.39 

Laguna  St  - Golden  Gate  To 
Turk 

Pavement  Reconstruction 
Lowrie  Paving  Co.  Inc 

4-26-72 

10-19-72 

3^,374.89 

34,374.89 

Mariposa  St  - 3rd  St  To 
Illinois 

Pavement  Reconstruction 
McGuire  & Hester 

5-19-72 

8-14-72 

28,610.10 

28,610.10 

Grove  St  - G^ugh  St  To  Webster 
Pavement  Reconstruction 
O.C.  Jones  & Son 

8-30-72 

3-29-73 

129,222.79 

129,222.79 

Pierce  St  - O’Farrell  To  Golden 
Gate 

Pavement  Reconstruction 
McGuire  and  Hester  11-1-72 

73% 

197,372.00 

131,9^0.00 

Golden  Gate  Park  Middle  Drive 
Pavement  Reconstruction 
O.C.  Jones  & Sons 

11-10-72 

4-24-73 

58,056.42 

58,056.42 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  B-l  - STREETS  - PUBLIC 

CONTRACT  CITY  PAY 


DESCRIPTION  AND  CONTRACTORS  AWARDED 

COMPLETION 
DATE  OR  $ 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Clay  St  - Montgomery  St  To 
Leidesdorff 
Street  Widening 

O.C.  Jones  & Son  11-29-72 

94$ 

89,521.50 

68,850.00 

Redevelopment  Area  E-l 
Contract  L 
Street  Widening 

Mitchell  Plumbing  Co.  1-5-73 

88$ 

150,242.45 

132,030.00 

LaSalle  Ave  - Mendell  To  Lane  St 
Sidewalk  Narrowing 

B.  Fontana  & Son  Inc  1-3-73 

75$ 

98,778.60 

63,450.00 

Margaret  Ave  - Lakeview  To  Summit 
Pavement  Reconstruction  & Sewer 
Replacement 

Annuzzi  Cone.  Serv.  1-17-73 

5-11-73 

41,244.60 

41,244.60 

Montgomery  St  - Pacific  To  Broad- 
way 

Pavement  Reconstruction 
Bay  Cities  Paving  & Grading  1-24-73 

10$ 

20,436.00 

0 

Various  Locations  - Cable  Car 
Routes 

Sidewalk  Narrowing  & Signals 
Abbett  Elect  Corp  2-2-73 

30$ 

97,820.25 

25,560.00 

Market  St  - Ord  To  Burnett 
Median  Barrier 

Future  Construction  Co.  2-9-73 

8o$ 

77,213.00 

53,820.00 

Mendell  St  - LaSalle  To  Innes 
Pavement  Reconstruction  & Sewer 
B.  Fontana  & Sons,  Inc.  3-9-73 

63$ 

109,939.25 

62,010.00 

46th  Ave  & Sutro  Heights 
Pavement  Reconstruction  & Sewer 
Replacement 

Annuzzi  Cone.  Serv.  1-17-73 

4-19-73 

35,203.70 

35,203.70 

Noe  & Sanchez  - Market  St  To 
Duboce 

Sidewalk  Narrowing 

Westate  Constructors  3-30-73 

14$ 

357,848.60 

41,220.00 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  B-l  - STREETS  - PUBLIC 

CONTRACT  CITY  PAY 


COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  AND  CONTRACTORS  AWARDED  DATE  OR  # AMOUNT  EXPENDED 

Steiner  St  - Duboce  To  Waller  St 
Pavement  Reconstruction 


Westate  Construction 

4-20-73 

25# 

44,475.00 

0 

Sacramento  St  - Stockton  To  Powell 
Pavement  Reconstruction  & Sewer 
Mitchell  Plumbing  Co  5-18-73 

0# 

99,^77.00 

0 

Beach  St  - Scott  To  Baker 
Pavement  Reconstruction  & 
Mitchell  Plumbing  Co 

Sewer 

2-28-73 

6-27-73 

129,730.45 

129,730.45 

Scott  St  - Turk  St  To  O'Farrell 
Pavement  Reconstruction  & Sewer 
Annuzzi  Cone  Serv 

3-23-73 

20# 

84,304.00 

18,720.00 

Hunters  Point  Service  Road 
Drainage 
Chet  Smith  Co 

10-10-72 

1-4-73 

3,n00.72 

3,800.72 

TOTAL  AWARDED  8c  EXPENDED  DURING  FISCAL  YEAR  $1,024,636.33  $1,  193,021.12 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  B-2  - STREET  RESURFACING 


DESCRIPTION  AND  CONTRACTORS 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Larkin  St  & Other  Streets 
Resurfacing 
Lowrie  Paving  Co,  Inc. 

4-19-72 

9-26-72 

173,395.02 

68, 185. < 

Dolores  St  & Other  Streets 
Resurfacing 
Fisk-Firenze  & McLean 

5-31-72 

4-25-73 

273,731.20 

273,731.: 

St.  Marys  Park  & Mission  St 
Slurry  Seal  Resurfacing 
Lowrie  Paving  Co.  Inc. 

9-13-72 

4-8-73 

34,170.30 

34,170.: 

Broadway  And  Other  Streets  Resur- 
facing 
Resurfacing 

Lowrie  Paving  Co.  Inc  3-2-73 

85$ 

419,555.50 

324,090.< 

Randolph  And  Other  Streets 
Resurfacing 
Lowrie  Paving  Co.  Inc 

6-29-73 

0 

184,970.00 

0 

TOTAL  AWARDED  & EXPENDED  DURING 

FISCAL  YEAR 

$ 638,695.80 

$ 700,176.' 

CURRENT  CONTRACT  DATA  1972-1973 


STREET  OR 

SUBDIVISION  FROM  TO 

CONTRACTOR 

AWARDED 

COMPLETED 

CONTRACT 

AMOUNT 

2-1  - STREET  ASSESSMENT  PROCEEDINGS 

1 

'Banks  St  - South  of  Crescent 

Bepco  Inc 

3-29-72 

10-25-72 

31,631.00 

Bishop  St  - Ankeny  To  Harkness 

O.C.  Jones 

3-10-72 

11-22-73 

68,490.50 

Rivera  St  - 48th  Ave  To  La  Playa 

Pacific  Pave 
Co . 

4-5-72 

7-4-72 

5,925.00 

Folsom  St  - Crescent  St  To  Alemany 

O.C.  Jones 

9-15-72 

4-3-73 

65,921.00 

Franconia  St  - Esmeralda  To  Pow- 
hattan  Ave 

O.C.  Jones 

9-15-72 

5-29-73 

95,049.25 

High  St  - Clipper  Terrace  To  25th 
St. 

Calif.  Engr 

Co. 

10-13-72 

83# 

95,747.00 

Pioche  St  - Cambridge  To  Oxford 

Pacific  Pave 

1-3-73 

4-2-73 

15,000.00 

Peralta  - Rutledge  To  Samoset 

Mullins 
Constr  Inc 

4-18-73 

28# 

21,000.60 

Jennings  St  - Evans  To  Arthur 
Street  Improvement 

Pacific  Pave 

6-27-73 

0$ 

125,000.00 

TOTAL  AWARDED  DURING  FISCAL  YEAR 
TOTAL  VALUE  WORK  DONE  DURING  FISCAL 

YEAR 

$ 

$ 

452,806.13 

206,110.27 
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CURRENT 

CONTRACT  DATA 

1972-1973 

STREET  OR 

SUBDIVISION  FROM  TO  CONTRACTOR 

AWARDED 

COMPLETED 

CONTRACT 

AMOUNT 

C-2  - STREETS  - PRIVATE  CONTRACTS 

Mt  Sutro  Woods  - Subdivision  No.  2 

Sutro 
Develop . 

5-12-67 

98^ 

4,000.00 

Mt  Sutro  Drive 

Sutro 
Develop . 

3-13-68 

98^ 

5,800.00 

Vista  Francisco  No.  2 

Sunset 

Grading 

10-6-71 

50$ 

86,100.00 

Yale  St  - South  Felton 

Galli  Homes 

3-31-72 

85# 

28,000.00 

Princeton  St  - Felton  To  Silliman 

Ferrari  Co 

4-14-72 

6-30-73 

8,000.00 

Lake  Merced  Hills 

G.B.I.  Co 

2-2-73 

29% 

148,000.00 

TOTAL  AWARDED  DURING  FISCAL  YEAR 
: TOTAL  VALUE  OF  WORK  DONE  DURING  FISCAL  YEAR 

$ 148,000.00 

i 102,100.00 

I 

I 

I 

I 

I 

I 

i 

I 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  D-l  - SEWERS  - PIPE  VITRIFIED 

CLAY  AND  CONCRETE 


1 DESCRIPTION  AND  CONTRACTORS 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

: Lincoln  Way  - 8th  Ave  To  l6th 
Ave. 

Sewer  Enlargement 
Hood  Corporation 

12-1-71 

11-14-72 

432,228.13 

146,658.13 

15th  St  - Market  St  To  Church  St 
i Sewer  Replacement 
Manuel  G.  Rodrigues 

4-19-72 

1-3-73 

67,443.50 

67,443.50 

' Berry  St  - DeHaro  To  7th  St 
Sewer  Replacement 
McGuire  & Hester 

5-17-72 

12-8-72 

138,068.00 

138,068.00 

Arkansas  St  - 20th  St  To  22nd  St 
Sewer  Replacement 
Jardin  & Jardin 

7-19-72 

9-25-72 

46,170.80 

46,170.80 

: Beidemann  St  - Ellis  St  To 
0 'Farrell 

Sewer  Replacement  & Pavement 
Reconstruction 
Lowrie  Pav. 

8-11-72 

3-2-73 

35,524.45 

35,524.45 

1 Octavia  St  - Sutter  To  Push 
1 Sewer  Replacement  & Pave.  Recon 
Lowrie  Pav. 

9-27-72 

4-26-73 

41,301.01 

41,301.01 

Steiner  St  - Post  To  Bush  - Ful- 
ton St  To  Ellis  St 
Sewer  Replacement  ?■  Pavement 
Annuzzi  Cone  Serv. 

10-13-72 

4-4-73 

157,213.83 

157,213.83 

Islais  Creek  Crossing 
Pipe  Repair 
Healy  Tibbitts  Cons  Co 

10-11-72 

1-3-73 

31,179.00 

31,179.00 

Vallejo  St  Pierce  To  Scott  St 
Emergency  Sewer  Repair 
Lowrie  Paving  Co 

11-17-72 

3-19-73 

75,406.08 

75,406.08 

Powell  St  - California  St  To 
Pine  St 

Emergency  Sewer  Repair 
Mitchell  Plumbing  Co. 

1-3-73 

3-15-73 

112,809.60 

112,809.60 

8th  Ave  & Judah  Sts 

4-13-73 

12$ 

257,500.00 

32,310.00 

Sewer  Enlargement 
Homer  J.  Olson 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973 


D-l  - SEWERS  - PIPE  VITRIFIED 
CLAY  AND  CONCRETE 


TvtromjTT3rPTrYM  AND  CONTRACTORS 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

California  St  & Front  St 
Sewer  Repair 
Mitchell  Plumbing  Co. 

3-19-73 

5-30-73 

21,933.87 

21,933.87 

Leavenworth  St  - Post  St  To 
Sutter  St 
Sewer  Replacement 
Kennelly  & Regan  Constr 

3-28-73 

6-12-73 

27,322.60 

27,322.60 

Tompkins  Ave  - Putnam  - Bronte 
Emergency  Sewer  Repair 
Lowrie  Paving  Co 

3-2-73 

5-21-73 

38,512.83 

38,512.83 

Jackson  St  Sewer  Emergency 
Abandonment  Exist  Sewer 
Underground  Constr 

5-18-73 

6-30-73 

14,372.41 

14,372.41 

Fremont  Beale  Main  Sts  - Market 
To  Mission 
Sewer  Replacement 
Annuzzi  Cone  Serv 

TOTAL  AWARDED  & EXPENDED  DURING 

6-15-73 

0 

90,932.80 

0 

FISCAL  YEAR 

$ 950,179.23 

$ 986,226.11 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  D-2  SEWERS  - CONCRETE 

MONOLITHIC 


DESCRIPTION  8c  CONTRACTOR 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

_AMO_UNT_ 

AMOUNT 

EXPENDED 

Yerba  Buena  Center  Area 
Sevier  Relocation 
Pamco  Constructors 

7-19-72 

97 % 

$2,074,250. 

1, 785,78( 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972 

-1973  D-3 

ENVIRONMENTAL 

WASTE  CONTROL 

DESCRIPTION  & CONTRACTOR  AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Hydrologic  & Hydraulic  Data  Acquisition 
Data  Recording  System 
L.F.E. Corporation  8-14-70 

99% 

$357,499.00 

$5,310.00 

S.E.S.T. Plant  Ferric  Chloride  System 
Installation 

Monterey  Mechanical  11-13-70 

8-9-72 

33,439.51 

3,815.51 

N.P.W.P.C. Plant 
Ferrip  Chloride  System 
Mitchell  Plumbing  Co.  11-13-70 

9-29-72 

42,676.50 

25,131.50 

S.E.W.P.C. Plant 

Gas  Recirculation  & Related  Works 
R.&  L. Digester  Cleaning  1-21-72 

8-27-72 

118,000.00 

48,250.00 

S.E.W.P.C. Plant 
Macroscopic  Solids  Removal 

Cahill-Scott  J.V.  2-2-72 

75% 

875,200.00 

589,950.00 

N.P.W.P. Control  Plant 
Improvement  No.  2 Water  System 
Mitchell  Plumbing  Co.  3-31-72 

7-4-72 

16,278.00 

3,138.00 

S.E.W.P.C. Plant 
Modify  Sludge  Processing 
Monterey  Mechanical  1-3-72 

11-2-72 

216,011.02 

81,000.00 

N.P.W.P. Control  Plant 
Salt  Water  Pumping  Facilities 
Mitchell  Plumbing  8-11-72 

80$ 

91,888.00 

67,500.00 

Baker  St.  Outfall  Facility 
Modification  & Betterment 
Monterey  Mechanical  9-15-72 

997° 

229,265.00 

214,200.00 

S . E.W. P. Control  Plant 
Improvements  Solids  Handling  System 
Mitchell  Plumbing  Co.  8-18-72 

100,000.00 

45,298.55 

S.E.W. P. Control  Plant 
Chlorination  System  Impr. 
Mitchell  Plumbing  Co.  12-8-72 

997 

72,268.00 

70,740.00 

S.E.W.P. Control  Plant 
Gas  Recirculation  System  6 & 10 
Scott  Co.  of  Calif.  3-23-73 

3% 

549,990.00 

13,050.00 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  D-3  ENVIRONMENTAL  WASTE  CONTROL 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT  AMOUNT 

AMOUNT  EXPENDED 

S.E.W.P. Control  Plant 
Gas  Recirculation  System  Gr- 
Monterey  Mechanical  Co. 

■i 

3-28-73 

1% 

1,581,500.00 

17,100.00 

N.P.W.P. Control  Plant 
Chlorination  Improvements 
E. Mitchell,  Inc. 

4-6-73 

27% 

123,333.00 

33,030.00 

N.P.W.P. Control  Plant 
Flocculation  Facilities 
Scott  Of  California 

4-13-73 

0 

115,600.00 

0 

S.E.W.P. Control  Plant 
Flocculation  Facilities 
Scott  Of  California 

4-13-73 

0 

62,800.00 

0 

R.S.S.T. Plant  Digestor  Cleaning 
Removal  Sludge 

Wint on- Jones  Inc.  5-9-73 

99 % 

37,725.00 

0 

Total  Amount  Awarded  Or  Expended  During  Fiscal  Year  $2,964,369.00  $1,217,513.56 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  D-4  PUMPING  STATIONS 


DESCRIPTION  & CONTRACTOR  AWARDED 


Marina  Waste  Water  Pumping 
Mechanical  Rehabilitation 
A.F.B. Contractors 


Station 

11-24-72 


COMPLETION  CONTRACT  AMOUNT 

DATE  OR  % AMOUNT  EXPENDED 


54$ 


$ 


35,429.00 


$ 18,990.00 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  E-  STREET  BEAUTIFICATION 


DESCRIPTION  & CONTRACTOR  AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Masonic  Ave.  - Geary  to  Page 
Landscaping 

Marina  Florist  2-16-72 

8-10-72 

23,833.80 

4,933.80 

Alamo  Square  Area  Contract  #2 
Street  Lighting 

Steiny  & Co.  2-23-72 

9-15-72 

44,364.60 

11,604.60 

Divisadero  St.  - California  to  Post 
Street  Lighting 

Rosendin  Electric  2-23-72 

8-16-72 

21,670.16 

20,500.16 

Palou  Ave.  - Selby  to  3rd 
Sidewalk  Trees 

A. B.M. Landscaping  Service  4-19-72 

9-1-72 

11,844.46 

11,844.46 

Monterey  Blvd.-  Ridgewood  to  Circular 
Sidewalk  Trees  & Landscaping 
Munkdale  Bros.  b-14-72 

12-11-72 

47,189.00 

47,189.00 

Redevelopment  Area  A-2  Contract  D 
Street  Lighting 

R.  Flat land  6-14-72 

1-17-73 

19,181.32 

19,181.32 

Pacific  Heights  Area  Contract  No.  3 
Street  Light 

Mahoney  Elect.  Co.  Inc.  4-12-72 

8-29-72 

935.00 

935.00 

Palm  Tree  Replanting  Mission  & l6th  St. 
Replant  Trees 

American  Bldg.  & Maint . Co. 6-30-72 

9-20-72 

4,405.00 

4,405.00 

Redevelopment  Area  A-2 
Street  Lighting  & Related  Work 
Steiny  & Co.  Inc.  8-18-72 

1-29-73 

80,570.30 

80,570.30 

Francisco  Hyde  Area 
Street  Lighting 

L.K. Comstock  & Co.  9-13-72 

4-27-73 

36,606.48 

36,606.48 

Golden  Gate  Heights 
Street  Lighting 

Mahoney  Electric  Co.  9-27-72 

2-9-73 

9,39^.10 

9,39^.10 

Russian  Hill  Area  Stage  III 
Street  Lighting 

L.K. Comstock  Inc.  10-20-72 

4-30-73 

2,693.00 

2,693.00 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  E-  STREET  BEAUTIFICATION 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION 
DATE  OR  $ 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

5th  Ave.  & 17th  Ave.  - Lake 
Street  Lighting  & Related 
R.  Flat land 

St. to  Presidio 
Work 

12-13-72  3-14-73 

6,205.50 

6,205.50 

Cow  Hollow  Area  Stage  I 
Street  Lighting 
R.  Flatland 

12-15-72 

3-30-73 

55*593.60 

55,593.60 

Alamo  Square  Face  Area 
Landscaping 
Munkdale  Bros.  Inc. 

1-24-73 

5-24-73 

31,295.00 

31,295.00 

Bernal  Heights  Face  Area 
Landscaping  3_2-73 

Castle  Maintenance  Service 

0 

8,296.00 

0 

Marina  District  Lights  Part 
Street  Lighting 
Mahoney  Electric  Inc. 

II 

3-2-73 

33$ 

64,986.00 

21,330.00 

Duboce  Triangle  Face  Area 
Landscaping 
Design  Dynamics  Corp. 

3-16-73 

72$ 

17,886.00 

12,870.00 

25th  Ave.-  Fulton  to  Scenic 
Street  Lighting 
L.K. Comstock  Inc. 

Way 

3-23-73 

15$ 

71,005.50 

8,280.00 

Bryant  St.  - Army  St. to  20th  St. 
Sidewalk  Trees 

Design  Dynamics  Corp.  6-1-73 

0 

20,921.00 

0 

24th  St.  Potrero  to  Mission 
Sidewalk  Trees 
Munkdale  Bros.  Inc. 

St. 

5-23-73 

0 

26,939.00 

0 

Anza  Vista  Area 
Street  Lighting 
R.  Flatland  Co. 

6-8-73 

0 

48,790.00 

0 

Market  St.  Reconstruction  Steuart  to  7th 
Sidewalk  Trees 

L.K. Comstock  Co.  Inc.  6-27-73 

0 

445,436.00 

0 

Golden  Gate  Heights 
Street  Lighting  & Related  Work 
Abbett  Elect.  Corp.  6-29-73 

0 __ 

10,985.00 

0_  _ 

Total  Awarded  and  Expended  During  Fiscal 

Year 

$942,007.48 

$385,431.32 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  F-  RECREATION  PARK 


COMPLETION  CONTRACT  AMOUNT 


DESCRIPTION  & CONTRACTOR 

AWARDED 

DATE  OR  $ 

AMOUNT 

EXPENDED 

Various  Mini  Parks  Contract 
Construction 
Bidegain  Landscaping 

2 

1-29-71 

9-30-72 

37,436.97 

13,676.97 

Golden  Gate  Park  Courts 
Repairs 

M.  & H.  Construction  Co. 

2-25-72 

10-19-72 

3,620.00 

3,620.00 

Rolph  Playground 
Rehabilitate  Lights 
Eveready  Elect.  Co. 

2-25-73 

8-7-72 

11,252.65 

11,252.65 

Garfield  Square  Mini  Park  Constr 
Mini- Park 

Sibbalt  Constr.  Co.  Inc.  3-10-72 

8-14-72 

37,059.00 

12,309.00 

Pinelake  Area  Development 
Childrens  Play  Area 
T.M.T.  Co. 

6-14-72 

9-20-72 

7,593.44 

7,593.44 

S.F. Zoological  Gardens 
Reconstruct  Barrier 
Thomas  T.  Ward 

6-14-72 

11-15-72 

3,582.00 

3,582.00 

Palou  Ave.  Mini  Park 
Improvement 
T.M.T. Co. 

6-28-72 

10-5-72 

7,392.00 

7,392.00 

Various  Rec  Park  Locations 
Resurface  Courts 

Malott  Peterson  Grundy 

8-30-72 

4-16-73 

32,530.23 

32,530.23 

Various  Rec  Park  Locations 
Resurface  Walks  & Paths 
W.K.McLellan 

8-30-72 

2-22-73 

25,784.76 

25,784.76 

Hyde  St.  1 
Mini  Park 

Tamal  Construction  Co. 

8-30-72 

3-9-73 

39,670.00 

39,670.00 

Marina  Small  Craft  Harbor 
Rock  Removal 
Joseph  Kaplan 

9-13-72 

10-10-72 

5,250.00 

5,250.00 

Seward  St. 

Mini  Park 
Mapco  Constr  Co. 

9-29-72 

90$ 

42,800.00 

35,460.00 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  F-  RECREATION  PARK 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION 
DATE  OR  % 

CONTRACT 

AMOUNT 

AMOUNT 

EXPENDED 

Margaret  Hayward  Playground 
Rehabilitate  Floodlights 
Steiny  & Co. 

9-29-72 

95% 

33,756.00 

28,980.00 

Various  Rec  Park  Locations 
Reconstruct  Chain  Link  Fence 
Anchor  Post  Prop.  9-13-72 

12-21-72 

14,969.00 

14,969.00 

Redevelopment  Areas 
Installation  Play  Equipment 
Sibbald  Constr  Co.  11-1-72 

3-28-73 

11,120.00 

11,120.00 

Hunters  Point  Redevelopment 
Palou  Jennings  Park 
Tamal  Constr.  Co. 

Area 

11-1-72 

90^ 

148,502.00 

118,980.00 

Hunters  Point  Redevelopment 
Tot  Lots  For  Sites  1 & 2 
De  Narde  Constr 

Area 

11-10-72 

32^ 

296,025.00 

85,410.00 

Chinese  Playground  Development 
Phase  I 

Collishaw  Corp.  12-22-72 

85^ 

71,172.00 

55,170.00 

S.F . Zoological  Gardens 
Asian  Elephant  Yard  Landscaping 
Tamal  Constr.  Co.  1-19-73 

67^ 

66,437.00 

40, 140.00 

Various  Rec- Park  Locations 
Irrigation  System  Washington  Square 
Christner  Co.  Inc.  11-29-72 

98  % 

15,952.00 

13,320.00 

Various  Rec  Park  Locations 
Multiple  Park  Lighting  #1 
Electrical  Constr  & Sales 

1-31-73 

95% 

13,047.00 

10,080.00 

Various  Rec  Park  Locations  Gilman  Playground 
Multiple  Park  Lighting  #2  I-31-73  80^ 

Electrical  Construction  & Sales 

48,893.90 

37,800.00 

24th  St.  - Mini  Park- 
Construction 
Tamal  Construction  Co. 

3-30-73 

6-20-73 

35,135.00 

35,135.00 

Civic  Center  Area 
Landscaping  & Irrigation 
Tamal  Construction  Co. 

5-16-73 

0 

11,698.00 

0 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  F-  RECREATION  PARK 

COMPLETION  CONTRACT 

DESCRIPTION  & CONTRACTOR  AWARDED  DATE  OR  % AMOUNT 


Broadway-Between  Leavenworth  to  Hyde 
Mini- Park 

Tamal  Construction  Co.  6-6-73  0 27,802.00 


Total  Awarded  And  Expended  During  Fiscal  Year  $940,543.89 


AMOUNT 

EXPENDED 


0 


$649,225.05 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973 


G-MISCELLANEOUS 


COMPLETION  CONTRACT  AMOUNT 


DESCRIPTION  & CONTRACTOR 

AWARDED 

DATE  or 

$ AMOUNT 

EXPENDED 

California  Palace  Legion  of  Honor 
Boiler  Conversion 

Ocean  Shore  Iron  Works  2-11-72 

7-13-72 

20,778.00 

2,778.00 

Fleishhacker  Pool  Area 
Drainage  System  Revision 
R.D.  Ramirez  Inc. 

3-15-72 

7-3-72 

9j 900.52 

1,800.52 

3rd  St.  Bridge  Rehabilitation 
Rehabilitation 

Early  Engineering  Co. 

5-19-72 

1-15-73 

163,096.00 

163,096.00 

Kennedy  Drive  Opposite  La  Playa 
Underpass  Reconstruction 

Terra  Engineers  5-19-72 

11-2-72 

57,7^9.00 

57,749.00 

Larkin  St. -Bay  to  Francisco 
Retaining  Wall 

Annuzzi  Contrete  Service 

6-14-72 

9-8-72 

13,300.00 

13,300.00 

Army  St.  Circle  Rechannilization 
Pedestrian  Overpass 

Hensel  Phelps  Constr.  Co  9-13-72 

5-11-73 

189,817.27 

189,817.27 

Civic  Center  Garage 
Rehabilitate  Elevator 
Dover  Elev.  Co. 

10-13-72 

75$ 

9,048.00 

6,120.00 

Fire  Protection  Pipe  Yard 
Mi s c . Imp  r oveme  nt  s 
Nibbi  Bros 

11-10-72 

99$ 

61,062.00 

50,400.00 

Esmeralda  Ave-Coleridge  to 
Bernal  Heights 
Stairway 

M & P Constr.  Co. 

3-14-73 

15$ 

89,817.00 

12,870.00 

Beacon  St  - 30th  to  300' N 
Guard  Railing 
Dalzell  Corp 

9-27-72 

1-17-73 

1,669.44 

1,669.44 

FUND 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  G-MISCELLANEOUS 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION  CONTRACT 
DATE  or  % AMOUNT 

AMOUNT 

EXPENDED  FUND 

Elsie  St  North  of  Virginia  Ave 
Retaining  Wall 

M & H Construction  1-17-73 

6-7-73 

9,896.29 

9,896.29 

Harney  Way  Near  Jamestown 
Pedestrian  Overpass 
Nibbi  Bros. 

4-18-73 

52$ 

67,360.00 

31,500.00 

City  Hall  Electronic  Data 
Processing 

Air  Conditioning 

5-H-73 

0 

56,887.00 

0 

Church  St  at  19th 
Pedestrian  Overpass 
Safety  Fence 

Crown  Iron  Works  Inc. 

5-16-73 

0 

15,596.00 

0 

Islais  Creek  Bridge  Repairs 
Early  Engineering 

6-15-73 

0 

107,747.00 

0 

450  McAllister  St. 

City  Hall  Annex 

Air  Conditioning  Micor  Film 
N.Vt  Heathorn  Inc. 

Rm. 

5-25-73 

0 

5,485.00 

0 

Eugenia  Ave. -Prospect-Winf ield 
Stairway 

Calif.  Engr.  Contr.  Inc.  6-15-73 

0 

54,191.00 

0 

TOTAL  AWARDED  & EXPENDED  DURING  FISCAL  YEAR  $ 668,576.00  $540,996.52 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  G-3  - SLIDES 


COMPLETION  CONTRACT  AMOUNT 


DESCRIPTION  & CONTRACTOR 

AWARDED 

DATE  or  1 

% AMOUNT 

EXPENDED 

Remove  Boulder 

Lowrie  Paving  Co. 

1-19-73 

2-8-73 

520.10 

520.10 

Alemany  Blvd  & Various  Slides 
Removal  & Stabilization 
Lowrie  Paving  Co. 

1-24-73 

4-27-73 

9,954.38 

9,954.38 

25th  St  Slide  Stabilization 
Chet  Smith 

5-2-73 

50$ 

25,000.00 

0 

TOTAL  AWARDED  & EXPENDED  DURING  FISCAL 

TEAK 

$35,474.48 

$10,474.48 

FUND 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  G-4  - AUXILIARY  WATER 

SUPPLY  SYSTEM 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION  CONTRACT 
DATE  or  % AMOUNT 

AMOUNT 

EXPENDED 

FUND 

Market  St  Reconstruction 
United  Nations  Plaza 
Relocation  A.W.S.S. 

E.  Mitchell  Co.  Inc. 

2-21-73 

0 

82,828.75 

0 

Redevelopment  Area  E-l 
Fire  Protection  Work 

Underground  Constr.  Co. 

3-28-73 

0 

119,427.80 

0 

TOTAL  AWARDED  & EXPENDED  DURING  FISCAL 

YEAR 

$202,256.55 

$0 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H - SERVICE  ORDERS  AND 

AGREEMENTS 

COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  & CONTRACTOR  AWARDED  DATE  or  $ AMOUNT  EXPENDED  FUND 

S.E.S.T.  Plant  Outfall  Design 


J.  H.  Pomeroy  Inc. 

1-5-66 

11-6-72 

44,650.00 

4,465.00 

S.E.S.T.  Plant  Outfall  Modification 
J.  H.  Pomeroy  Inc.  5-26-67 

H-6-72 

1,700.00 

1,700.00 

Market  St  Reconstruction- 
Consultants 

Ciampi-Warnecke 

10-23-68 

39$ 

100,000.00 

22,501.82 

Market  St  Preliminary 
& Final  Dwgs 

C i amp  i - Wa  r ne  c ke 

10-23-68 

84$ 

459,500.00 

55,125.00 

Air  Flotation  Study 
Engineering  Science 

11-13-68 

90$ 

297,500.00 

0 

Macroscopic  Solids 
Pilot  Treatment 

Franklin  J.  Agardy 

4-30-69 

1-26-73 

1,055.00 

410.00 

Capacity  Rating 
3rd  St  Bridge 

Sverdrup  Parcel  Assoc. 

IO-8-69 

1-19-73 

17,362.91 

1,891.02 

Design  Submarine  Outfall 
Pat  Wilde,  Oceanographer 

IO-3-69 

30$ 

4,500.00 

0 

Design  Submarine  Outfall 
P.  H.  McGaughey 

10-3-69 

55$ 

4,500.00 

868.87 

Design  Submarine  Outfall 
Wheeler  S.  North 

10-3-69 

50$ 

4,500.00 

787.73 

McLaren  Park  Architectural 
Services 

Yuill  Thornton- Warner 

2-14-69 

7-26-72 

17,484.45 

5,6o4..45 

Hydraulic  Water  Quality  Model 
Water  Resources  Engr 

3-5-70 

4o$ 

224,400.00 

0 

Mathmetical  Hydrological  Model 

Water  Resources  Engr  3-5-70 

85$ 

4,000.00 

0 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H - SERVICE  ORDERS  AND 

AGREEMENTS 


DESCRIPTION  & CONTRACTOR 


Plans  of  Cost  Upper  Market 
Whisler-Patri 

Design  Submarine  Outfall 
John  D.  Parkhurst 

Baker  St.  Outfall  Facilities 
Engr.  Science  Inc. 

Report  & Study 
Material  Quality 
Brown  & Caldwell 

Market  Street  Tree  Purchase 
Valley  Crest  Tree 

rwin  Peaks 

Subway  Cost  Estimating 
DeLeuw  Cather 

Slides  at  Various  Location 
Hawke  Engineering 

Subsurface  Material  Testing 
Dames  & Moore 

Consulting  on  Coagulants 
Dr.  Perry  McCarthy 

Rainfall  Data  Analysis 
J.B.  Franzini 

Design  Submarine  Outfall 
Brown  & Caldwell 

Consulting  Services 
N.P.  Outfall 

Brown  & Caldwell 

Test  Soil  Materials -Trees 
Soils  & Plant  Lab 

Architectural  & Engr  Service 
Royston-Hanamoto-Beck 


AWARDED 

COMPLETION  CONTRACT 
DATE  or  % AMOUNT 

AMOUNT 

EXPENDED 

4-15-70 

6-30-72 

45,700.00 

7,900.00 

4-8-70 

50$ 

750.00 

0 

3-27-70 

65$ 

19,500.00 

0 

5-8-70 

7-25-72 

188,849.81 

19,022.68 

5-29-70 

75$ 

206,448.00 

20,644.80 

8-2-70 

75$ 

10,000.00 

0 

8-26-70 

50$ 

4,000.00 

0 

IO-30-70 

100$ 

3,500.00 

3,500.00 

11-6-70 

0 

3,000.00 

0 

11-25-70 

50$ 

4,500.00 

0 

12-23-70 

90$ 

315,000.00 

0 

2-10-71 

8-8-72 

165,440.34 

21,067.70 

3-12-71 

50$ 

1,000.00 

258.00 

3-24-71 

70$ 

49,500.00 

1,393.20 

FUND 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H - SERVICE  ORDERS  AND 

AGREEMENTS 

COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  & CONTRACTOR  AWARDED  DATE  or  $ AMOUNT  EXPENDED  FUND 

Ground  Water  N.P.W.P.C.  Plant 


Dames  & Moore 

4-9-71 

7-24-72 

10,164.97 

10,164.97 

Laboratory  Service 
Brown  & Caldwell 

5-19-71 

20  $ 

4,900.00 

0 

Laboratory  Service 

Pacific  Environmental  Lab 

5-7-71 

100  $ 

200.00 

200.00 

Evaluate  Materials 
Abbett  Hanks 

12-11-70 

8-28-72 

397.00 

397.00 

Testing  Materials 
State  Div.  Highways 

6-25-71 

0 

1,500.00 

0 

Plans  & Specs 

Evaluate  Islais  Creek  Crossing 

Santa  Fe  Pomeroy  6-30-71 

100$ 

4,700.00 

4,700.00 

Wet  Weather  Study 
Watermation 

8-19-70 

50$ 

1,000.00 

0 

Test  Construction  Materials 
Hales  - Testing  Lab 

11-24-71 

100$  8/17/72  396.00 

396.00 

Soils  Investigation 
Yerba  Buena 
Dames  & Moore 

11-26-71 

10-31-72 

15,264.84 

15,264.84 

Testing  Material  Army  St 
State  Division  Highways 

11-30-71 

100$  9/25/72  150.12 

150.12 

Consulting  Services 
Baker  St 

Engineering  Science 

12-17-71 

90$ 

12,803.34 

10,104.73 

Consulting  Service  Outfall 
Curtis  Newcombe 

1-19-72 

4o$ 

1,500.00 

658.40 

Consulting  Service 
Slides 

Dames  & Moore 

2-9-72 

6-12-73 

4,000.00 

4,000.00 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H - SERVICE  ORDERS  AND 

AGREEMENTS 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION  CONTRACT 
DATE  or  # AMOUNT 

AMOUNT 

EXPENDED  FUND 

Test  & Evaluate  Soils 

Soils  & Plant  Laboratory 

2-16-72 

0 

1,000.00 

0 

Consulting  Service 
Army  St. 

Lee  & Prazzker 

2-16-72 

75# 

4,500.00 

774.30 

Maintenance  Manual 
Log  Cabin  Ranch 
Resource  Engr 

4-14-72 

1-30-73 

4,700.00 

4,700.00 

Test  Construction  Material 
Abbett  Hanks 

5-3-72 

0 

2,000.00 

0 

El  Camino  Del  Mar 

Slope  Indicator  Repairs 
Shannon  & Wilson 

5-3-72 

100# 

8/29/72 

293.59 

293.59 

El  Camino  Del  Mar 
Analyze  Slope  Data 
Shannon  & Wilson 

5-3-72 

100# 

10/2/72 

4,900.00 

4,900.00 

N.P.W.P.  Control  Plant 
Pump  Repairs 

Becker  Machinery 

5-10-72 

100# 

4,900.00 

4,900.00 

Market  St 

Construction  Inspection 
C iamp i - War nec ke 

6-26-72 

15# 

130,000.00 

19,372.50 

Salt  Water  Interim  Facility 
Becker 

5-10-72 

91% 

10,000.00 

9,164.58 

Salt  Water  Interim  Facility 
Becker  Mach 

7-12-72 

65# 

15,000.00 

11,108.43 

Consulting  Architect 
Lake  Merced  Plant 
Hardison  & Komatsu 

7-12-72 

0 

4,500.00 

0 

Traffic  Sign  Purchase 
C.E.  Toland  & Son 

7-14-72 

0 

61,552.50 

0 

Construction  Inspection 
Service 

M.  Ciampi  & Assoc 

8-3-72 

15# 

130,000.00 

19,372.50 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H-SERVICE  ORDERS  AND 

AGREEMENTS 


COMPLETION  CONTRACT  AMOUNT 


DESCRIPTION  & CONTRACTOR 

AWARDED 

DATE  or  $ 

AMOUNT 

EXPENDED 

Plans  for  Waste  Management 
Gilbert  & Assoc 

8-17-72 

80 $ 

106,000.00 

75,432.97 

Consulting  Service 
Geary  Underpass 

Woodward  Lundgren  Assoc 

8-25-72 

0 

4,950.00 

0 

Technical  Service 
S.E.W.P.C. Plant 
Komline  Sanderson 

8-30-72 

6-30-73 

1,115.54 

1,115.54 

Technical  Service 
S.E.W.P.C.  Plant 
Ettelt  Engr 

9-1-72 

10-13-72 

1,652.35 

1,652.35 

Testing  Lab  Service 
Hales  Lab 

9-13-72 

1-23-73 

225.00 

225.00 

Sewer  Photography 
Georges  Ind  Supply 

9-15-72 

12-29-72 

3,335.58 

3,335.58 

Steel  Report  Covers 
Digestors  6-10 
Robert  Hunt  Co. 

9-22-72 

1-24-73 

640.00 

640.00 

Upper  Market 

Reconstruction  Archit. 
Whisler  Patri 

10-11-72 

15  $ 

71,000.00 

9,225.00 

Pilot  Plant  Studies 
2H2m/Hill 

10-25-72 

2$ 

800,000.00 

16, 164.00 

Technical  Advice 

Water  Pollution  Control 
Woodward  Environ 

11-15-72 

3-23-73 

4,500.00 

4,500.00 

Yerba  Buena  Sewer 

Subsurface  Conditions 
Dames  & Moore 

11-22-72 

40$ 

4,500.00 

1,803.37 

Crosstown  Transport  System 
Dames  & Moore 

12-4-72 

75$ 

13,000.00 

9,500.18 

Financial  Advice  on 
Water  Program 

Stone  & Youngberg 

12-1-72 

4-6-73 

4,000.00 

4,000.00 

FUND 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H-SEKVICE  ORDERS  AND 

AGREEMENTS 


COMPLETION  CONTRACT  AMOUNT 


DESCRIPTION  Sc  CONTRACTOR 

AWARDED 

DATE  or  % 

AMOUNT 

EXPENDED 

N.P.  Crosstown 
Transport  System 
Woodward  Lundgren 

12-4-72 

10% 

31,500.00 

23,176.32 

Repair  -36"  & 42" 
Effluent  Lines 
Healy  Tibbitts 

12-6-72 

2-13-73 

45,011.13 

45,011.13 

St.  Francis  CircleUnderpass 
Field  Invest 

Harding-Miller  Lawson 

12-6-72 

4-13-73 

4,899.03 

4,899.08 

Fire  Dept 

Command  Control  System 
Systems  Science  Develop 

11-22-72 

80^  ■ . 

96,500.00 

72.273.50 

Underwater  Inspection 
Islais  Creek 

- Channel  Divi  ng  & Salvage 

12-6-72 

1-17-73 

4,000.00 

4,000.00 

Corrosion  Investigation 
Islais  Creek  Crossing 
Harco  Corp 

12-20-72 

5-8-73 

653.44 

653.44 

Underwater  Inspection 
Islais  Creek 

Pan  Marine  Construction 

12-27-72 

2-7-73 

1,300.00 

1,300.00 

St.  Francis  Circle 
Beautification  Arch 
Whisler  Patri 

1-4-73 

5-30-73 

9,436.39 

9,436.39 

Ground  Water  Pumps 
Telegraph  Hill 
Hopkins  Co 

1-10-73 

5-30-73 

390.00 

390.00 

Evaluate  Construction 
Material 

Testing  Engr  Inc. 

1-17-73 

25f* 

2,000.00 

531.13 

Services  for  BART  Projects 
John  J.  Pearse 

2-2-73 

3-31-73 

1,075.20 

1,075.20 

FUND 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H- SERVICE  ORDERS  AND 

AGREEMENTS 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION  CONTRACT 
DATE  or  $ AMOUNT 

AMOUNT 

EXPENDED  FUND 

Transcript  St.  Francis  Circle 
Kemble-Awtz 

1-31-73 

3-8-73 

220.40 

220.40 

Waste  Water 

Management  Plan 

J.  B.  Gilbert  & Assoc 

1-31-73 

3-13-73 

5,000.00 

5,000.00 

Toxicity  on  Marine  Biota 
Pilot  Plant 

Brown  & Caldwell 

2-9-73 

0 

214,000.00 

0 

St.  Francis  Circle  Consulting 
Harding-Miller-Lawson 

3-16-73 

5-14-73 

932.00 

932.00 

Consultants  to  Perform  Work 
BART - C ont  r ac  t s 
Ageowomics 

3-21-73 

30$ 

9,000.00 

2,381. 4o 

Waste  Water  Management 
Master  Plan 

J.B.  Gilbert  & Assoc 

3-23-73 

0 

5,000.00 

0 

Boiler  Failure  Repairs 
Ocean  Shore  Iron  Works 

5-2-73 

0 

48o . 00 

0 

Report  Conditions  of 
Digestor  Covers 
Rob  1 1 W.  Hunt  Co. 

5-4-73 

0 

350.00 

0 

Various  Slide  Areas 
Dames  & Moore 

5-9-73 

0 

4,000.00 

0 

Periodic  Preventive 
Maintenance 

Data  Equip  Service  Co 

5-16-73 

0 

1,200.00 

0 

Meter  Readings  & Plot  Data- 
Telegraph  Hill 
Hawke  Engr  Co. 

5-16-73 

0 

1,124.00 

0 

Chlorination  & 

Dechlorination  Impr. 
Geo  Clifford  White 

5-16-73 

0 

5,000.00 

0 

Sewer  Photography 

Pacific  Pipeline  Survey 

5-30-73 

6-30-73 

903 . 24 

903.24 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  H-SERVICE  ORDERS  AND 

AGREEMENTS 


DESCRIPTION  & CONTRACTOR 

AWARDED 

COMPLETION  CONTRACT 
DATE  or  % AMOUNT 

AMOUNT 

EXPENDED  FUND 

Advice  Waste  Water  Management 
J.S.  Gilbert  Assoc 

5-30-73 

0 

5,000.00 

0 

R.S.S.T.  Plant  Alum  Addition 
Study 

CH/2  Hill 

5-30-73 

0 

3,500.00 

0 

Wet  Weather  Evaluation 
Engineering  Science 

6-8-73 

0 

122,000.00 

0 

Underv/ater  Inspection 
Pan  Marine  Constructors 

6-15-73 

0 

4,900.00 

0 

Inspect  Floating  Digestor 
Covers 

Rob  1 1 W.  Hunt 

6-20-73 

0 

4,000.00 

0 

Consult 

Highland  Ave.  Bridge 
Hawke  Engr.  Co. 

6-20-73 

0 

1,500.00 

0 

Telegraph  Hill 

Pump  Control  Circuits 
Jack  Hopkins 

6-20-73 

0 

3,225.00 

0 

SUBTOTAL  AWARDED  & EXPENDED 
DURING  FISCAL  YEAR 

$1,81,4,070.85 

'S 

$587,539.45 
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BUREAU  OF  ENGINEERING  CONTRACTS  1972-1973  B.A.R.T. 


COMPLETION  CONTRACT 


DESCRIPTION  & CONTRACTOR 

AWARDED 

DATE  or  ^ 

AMOUNT 

Powell  St  Station 

1-26-71 

2-11-72 

6,340.00 

Embarcadero  Station 
Relocate  Facilities 

12-15-71 

10-11-72 

86,000.40 

Embarcadero  Station 
Relocate  Facilities 

2-23-72 

2-7-73 

17,909.00 

Van  Ness  Station 

. 3-1-72 

0 

8,945.00 

Powell  St  Station 

4-5-72 

7-28-72 

1,516.32 

Van  Ness  Station 

4-5-72 

0 

11,478.00 

Civic  Center  Station  Mezz 

7-21-72 

0 

11,142.85 

Castro  St 

Station  Design  Plaza 

8-9-72 

6-12-73 

30,000 . 00 

Embarcadero  Sta 
Storm  Sewer 

9-20-72 

2-7-73 

11,558.62 

Market  St  Relocate  Tr. 
Coach  Wire 

12-22-72 

6-15-73 

680.0c 

Castro  St  Station 

1-17-73 

0 

127,191.60 

Castro  St  Entrance  BART 

5-9-73 

6-12-73 

15,168.49 

TOTAL  AWARDED  & EXPENDED  DURING  FISCAL  YEAR  $2,009,792.41 


SERVICE  ORDERS 
AMOUNT 

EXPENDED  FUND 
6,340.00 

86.000. 40 

17,909-00 

0 

1,316.32 

0 

0 

30.000. 00 

11,533.62 

680.00 

0 

15,168.49 

756,692.28 
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BUREAU  OF  ARCHITECTURE 
CURRENT  CONTRACT  DATA  SUMMARY 


Showing  All  Contract  Work  Awarded  or  Under  Construction 
July  1 , 1972  - June  30,  1973 

I Contracts  Awarded  During  Fiscal  Year  1972-1973 


Contracts 

Awarded  Aggregate 

Amount  Expended 

T abl  e 

Type 

of  Construction 

No . 

Val  ue 

Fiscal  Year  1972- 

A-l 

New  ! 

school  Construction 

6 

$ 8,177,369 

$2, 

,573,466 

A-2 

Mi  sc , 

. Alterations  - Schools 

22 

4,816,827 

579,338 

A-4 

Roof 

ing  Jobs 

5 

22,073 

0 

A-5 

Res  i ' 

1 i ent  FI oo r i ng 

1 

6,328 

6,328 

A-6 

Int. 

& Ext.  Painting 

5 

61,523 

0 

A-7 

Yard 

Pavi ng 

2 

25,158 

17,700 

B-I 

Fire 

Dept.  - New  Const. 

3 

506,685 

316,800 

B-2 

Fi  re 

Dept . - A1 terat ions 

1 

265,000 

0 

c-i 

S.F. 

General  Hospital 

8 

140,491 

75,61 1 

C-2 

Laugna  Honda  Hospital 

4 

142,809 

44,575 

C-3 

Health  Center  Buildings 

5 

1 80, 1 75 

33,890 

E 

Youth  Guidance  Center 

1 

24,398 

24,398 

F 

Civic 

: Center 

5 

28,659 

15,848 

G 

Hal  1 

of  Justice 

2 

80,478 

0 

H 

M i seel  1 aneous 

1 2 

301 ,896 

138,985 

Sub  Total  s 

81 

$14,779,869 

$3, 

,826,939 

Other  Contracts  Under  Construction  During  Fiscal  Year  1972-1973 


Table  Type  of  Construction 


Contracts 

No. 


Awarded  Aggregate 
Val  ue 


Amount  Expended 
Fiscal  Year  1972-1973 


A-l  New  School  Construction  4 

A-2  Misc.  Alterations  - Schools  21 

A_3  Acoustical  Work 

A-4  Roofing  Jobs  1 

A-6  Int.  & Ext.  Painting  3 

A-7  Yard  Paving  2 

B-i  Fire  Dept.  - New  Const. 

C-l  S.F.  General  Hospital  8 

C“2  Laguna  Honda  Hospital 

C-3  Health  Center  Buildings 

F Civic  Center  1 

G Hal  1 of  Justice 

H M i seel  1 aneous  8 


$ 9,325,119 
1 ,425,425 
2,043 
1 2,230 
46,536 
37,506 
323,257 
5,383,058 
18,284 
1 ,042 
3,436 
11,423 
1 2,963,462 


2,543,575 
1 ,155,851 
2,043 
12,230 
46,536 
37,506 
253,719 
61  7,810 
18,284 
1 ,042 
3,436 
6,981 
6,309,194 


51  $29,552,821 


$1 1 ,008,207 


Sub  Total s 


1 1 1 

All  Contracts  Awarded  or  Under 
(Total  of  1 and  1 1 ) 

Const  ruct  i 

ion  Fiscal  Year  1972* 

•1973 

Contracts 

Awarded  Aggregate 

Amount  Expern 

Tabl  e 

Type  of  Construction 

No. 

Value 

Fiscal  Year  1 9' 

A-l 

New  School  Construction 

10 

$17,502,488 

$ 5,117.041 

A-2 

Misc.  Alterations  - Schools 

43 

6,242,252 

1 ,735, 189 

A-3 

Acoustical  Work 

1 

2,043 

2,043 

A"4 

Roofing  Jobs 

6 

34,303 

12,230 

A-5 

Resi  1 i ent  Floori  ng 

1 

6,328 

6,328 

A-6 

Int.  &■  Ext.  Painting 

8 

108,059 

46,536 

A-7 

Yard  Paving 

4 

62,664 

55,206 

B-l 

F i re  Depa  rtment 

3 

829,942 

570,519 

B-2 

Fire  Dept.  - Alterations 

1 

265,000 

0 

c-i 

S.F.  General  Hospital 

16 

5,523,549 

693,421 

C-2 

Laguna  Honda  Hospi tal 

5 

1 61  ,093 

62,859 

C-3 

Health  Center  Buildings 

6 

181  ,217 

34,932 

E 

Youth  Guidance  Center 

1 

24,398 

24,398 

F 

Civic  Center 

6 

32,095 

19,284 

G 

Hal  1 of  Justice 

3 

91 ,901 

6,981 

H 

Mi  seel  1 aneous 

18 

13,265,358 

6,448, 1 79 

Total  s 

132 

$44,332,690 

$14,835, 146 

II-2 


CURRENT  CONTRACT  DATA  1 972" 1 973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Cont  ract 
Amount 

Amount 

Expended 

Fund 

A-l  NEW  SCHOOL  CONSTRUCTION 

J Eugene  McAteer  High  School 
(Diamond  Heights)  (3160-R) 
General  Construction 
Cahill  Const.  Company 

3-10-71 

1 -12-73 

$7,035,877 

$1,845,593 

1964  Bond 

Laguna-Golden  Gate  Children's 
Center  (3357) 

New  Children's  Center 
Nibbi  Bros. 

6-25-71 

9-22-72 

$ 202,917 

$ 24,288 

Chi  1 dren 
Centers 

Charles  R.  Drew  Elem.  (3343) 
School  (Bayview  School) 
Gen.  Construction 
S.  J.  Amoroso  Const.  Co. 

1 1 -19-71 

23% 

$2,015,642 

$ 603,011 

1964  Bond 

Treasure  Island  School  (3457) 
Unit  III,  Kindergarten  Bldg. 
Madsen  Const.  Co. 

6-21 -72 

3-14-73 

$ 70,683 

$ 70,683 

Spec  i al 
Fund 

City  Col  1 ege  of  S.F.  (348 3) 
Smith  Hal  1 “Statl er  Wing 
Gen.  Construction 
Me Broom  & Cecchini 

7-21 -72 

50% 

$ 431,500 

$ 219,359 

S.F.  Comm . 
Col  1 ege 

J Eugene  McAteer  High  School 
(Diamond  Heights  (3466) 

Const,  of  Gym  & Playfields 
Cahill  Const.  Co.,  Inc. 

8-1 1 -72 

92% 

$2,265,000 

$1 ,804,361 

1964  Bond 

Cabrillo  School  (3515) 

Gen.  Construction 
S.  J.  Amoroso  Const.  Co. 

11-17-72 

38% 

$1 , 248, 210 

$ 389,299 

1964  Bond 

CURRENT  CONTRACT  DATA 

1972-1973 

Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

Fund 

A-l  NEW  SCHOOL  CONSTRUCTION  (continued) 

Hunters  Point  South  School 
Gen.  Construction  (3420-R) 
Strauss  Const.  Co.,  Inc. 

1 2-20-72 

9% 

$2,81  1 ,235 

$ 160,447 

Spec i al 
Fund 

City  Col  1 ege  of  S.F.  (3533) 
Gen.  Construction 
Arntz  Bros. 

2-21 -73 

0 

$1  ,263,600 

0 

S . F .Comm. 
Col  1 ege 

John  L.  Roberts  Development  (3539) 

Center  - New  Building 
M & H Construction  6"20"73 

0 

$ 157,824 

0 

District 

Total  Aggregate  Value  and  Amount 

Expended 

$1 7,502,488 

$5,1 17,041 

II-3 


Description  6-  Contractor 

Awarded 

Compl eted 
Date  or  % 

Cont  ract 
Amount 

Amount 

Expended 

Fund 

A-2  Ml  SC.  ALTERATIONS 

Potrero  Terrace  Children's  Center 
Kitchen  Storage  (3334) 

Boscon  Const.  Inc.  6 - 9 ” 7 1 

8-16-72 

$ 

13,750 

$ 

2,514 

Chi  1 dren 
Centers 

Page-Broderick  Children's  Center 
Kitchen  Storage  (3333) 

Boscon  Const.  Inc. 

6-9-71 

8-16-72 

12,750 

$ 

2,423 

Chi  1 dren 
Centers 

City  College  Adult  School  (3355) 
Alterations  to  Exist.  Office 
Bldg.,  33  Gough  Street 
Wm.  Me  1 ntosh  £•  Son 

8-6-71 

6-16-72 

$ 

244,736 

$ 

263,387 

S.F.  Comm . 
Col  1 ege 

City  College  of  S.F.  (3376) 
Portables  into  Dental  Labs 
Madsen  Const.  Co. 

12-15-71 

1 1 -2-72 

$ 

54,278 

$ 

39,984 

S.F.  Comm. 
Col  1 ege 

Aptos  Jr.  High  School  (3429) 
Conversion  of  Boilers 
to  Gas  Firing 
R.  D.  Miners  Inc. 

1 -21 -72 

10-13-72 

$ 

16,976 

$ 

3,146 

District 

Mission  High  School  (3431) 
Remodeling  Portables 
A & P Const . Inc. 

3-8-72 

7-28-72 

$ 

31,613 

$ 

3,632 

Field  Act 

Everett  Jr.  High  School  (3436) 
Conversion  of  Boilers 
Comely  Company 

3-8-72 

9-22-72 

$ 

16,026 

$ 

16,026 

Di  strict 

Argonne  School  (3444) 
Landscapi ng 
TMT  Company 

3-22-72 

7-19-72 

$ 

10,940 

$ 

6,080 

Field  Act 

CURRENT  CONTRACT  DATA 

1972 

-1973 

Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 
Amo  u n t 

Amount 

Expended 

Fund 

A-2  Ml  SC.  ALTERATIONS  (continued) 

Relocation  of  Portables  (3423) 
to  Madison  School 
H.  R.  Rahlmann  Co. 

12-3-71 

9-22-72 

$ 

156,697 

$ 

1 8,998 

Fi el d Act 

George  Washington  High  School 
New  Lighting  Fixtures  (3445) 
i n Wood  Shop 
Amel  co  Electric 

4-5-72 

9-13-72 

$ 

2,348 

$ 

2,348 

District 

Polytechnic  High  School  (3450) 
Boiler  Burner  Conversion 
R.  D.  Miners,  Inc. 

4-12-72 

6-21 -72 

$ 

8,866 

$ 

6,472 

District 

Presidio  Jr.  High  School  (3456) 
Conversion  of  Boilers 
Comely  Company 

4-1 2-72 

9-22-72 

$ 

17,675 

$ 

17,675 

District 

Portola  Jr.  High  School  (3452) 
Fi re  Damage  Repai r 
M £■  H Construction  Co. 

5-3-72 

1 1 -28-72 

$ 

18,505 

$ 

18,505 

District 

City  College  of  S.F.  (3451) 

Garden  Equipment  Storage  Bldg. 

A & P Construction  Co.  5-3-72 

10-10-72 

$ 

14,824 

$ 

14,824 

District 

George  Washington  High  School 
Conversion  of  Boilers  (3461) 
Comely  Company 

5-10-72 

11-3-72 

$ 

20,448 

$ 

20,448 

Di  strict 

Marina  Jr.  High  School  (3464) 
Conversion  of  Boilers 
Ocean  Shore  Iron  Work,s  Inc. 

5-24-72 

9-18-72 

$ 

23,047 

$ 

22,197 

District 

II-4 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 
Amo  u n t 

Amount 

Expended 

Fund 

A-2  MISC.  ALTERATIONS  (continue 

:d) 

Grattan  School  (3476) 
Const,  of  Storage  Shed 
and  Sandbox 
Madsen  Const.  Co. 

6-21 -72 

1 2-11 -72 

$ 

8,839 

$ 

8,839 

Ch i 1 dren 
Centers 

Kate  Kennedy  School  (3474) 
Replacement  of  Damaged 
Corridor  Flooring 
S.  Chr.  Jorgensen 

6-21 -72 

9-20-72 

$ 

4,452 

$ 

4,452 

District 

Everett  Jr.  High  School  (3459) 
New  Library  & Misc.  Alter. 
Monty  W.  Connery 

6-21 -72 

11-3-72 

$ 

25,064 

$ 

25,064 

Di  strict 

Madison  School  (3481) 
New  Openings  Bet. 
Portable  Bldgs. 

H.  E.  Rahlmann  Co. 

6-30-72 

9-6-72 

$ 

12,591 

$ 

6,359 

Field  Act 

Paul  Revere  School  Annex  (3437) 
Reconst.  Work  Phase  II 
DeNarde  Const.  Co. 

6-30-72 

83% 

$ 

71 1 ,000 

$ 

652,478 

Fi el d Act 

Relocation  of  Portables  (3441) 
to  Board  of  Education 
Shops  Area 
H.  E.  Rahlmann  Co. 

7-14-72 

8-31-72 

$ 

9,762 

$ 

9,762 

District 

Relocation  of  Portables  (3495) 
to  Geary  School  from 
Paul  Revere  School 
De  Narde  Construction  Co. 

8-25-72 

3-13-73 

$ 

1 8,000 

$ 

18,828 

District 

CURRENT  CONTRACT  DATA 

1972- 

■1973 

Compl eted 

Cont  ract 

Amount 

Description  & Contractor 

Awarded 

Date  or  % 

Amount 

Expended 

Fund 

A-2  MISC.  ALTERATIONS  (continued) 

Relocation  of  Portables  to  (3496) 

Corbett  School  from  Paul 
Revere  School 

H.  E.  Rahlmann  Co.  8“25"72 

2-23-73 

$ 

16,744 

$ 

16,744 

District 

Various  - Remodel  Portables  (3427) 

A.  Lincoln  & Balboa  High 
School s 

Trans-Bay  Development  Co.  2"2"72 

9-15-72 

$ 

20,155 

$ 

14,706 

Field  Act 

Various  Children's  Centers 
Panic  Hardware  (3505) 

A & P Construction  Co. 

9-20-72 

2-6-73 

$ 

910 

$ 

910 

C h i 1 dren 
Centers 

A.  Lincoln  High  School  (3510) 
Wainscot  Installed  in 
Caf eter i a 

Florence  Woodcraft  Co. 

1 1 -8-72 

1 -31 -73 

$ 

8,300 

$ 

8,300 

District 

Argonne  School  Annex  (3492) 
Covered  Walkway 
Wm.  Me  Intosh  & Son 

11-15-72 

4-5-73 

$ 

32,135 

$ 

32,135 

Di  strict 

City  Col  lege  of  S.F.  (3512) 
Alterations  to  Mech.  Sys. 
Atlas  Sheet  Metal  Co. 

1 2-6-72 

4-17-73 

$ 

1 1 ,91 1 

$ 

11,911 

S.F. Comm. 
Col  1 ege 

A.  Lincoln  High  School  (3511) 
Auditorium  Ceiling  Repairs 
M & H Construction  Co. 

1 2-20-72 

5-7-73 

$ 

24,346 

$ 

24,346 

District 

CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

Fund 

A-2  Ml  SC . ALTERATIONS  (contii 

nued) 

Alvarado  School  (3517) 
Retai n i ng  Wal 1 s 
H.  E.  Rahlmann  Co. 

1 -10-73 

98% 

$ 

13,344 

$ 11,769 

District 

Galileo  High  School  (3490) 
Reconst,  of  West  Wing 
De  Narde  Const.  Co. 

3-2-73 

28% 

$1, 

467,600 

$ 369,684 

Field  Act 

Alamo  School  (3540) 
Interior  Demolition 
1 conco 

3-28-73 

5-8-73 

$ 

55,000 

$ 55,000 

Fi el d Act 

Various  Children's  Centers  (3547) 

Grease  Hood  & Exhaust  Fan 

Edison,  Sarah  B.  Cooper 

& Francis  Scott  Key 

Valley  Sheet  Metal  Co.,  Inc.  5 “ 2 - 73 

0 

$ 

14,487 

0 

Ch i 1 dren 
Centers 

Various  Children's  Centers  (3544) 
Garbage  Can  Enclosures 
Elbe  Const.  Co.  5 “ 2 ~ 73 

7-6-73 

$ 

1,643 

$ 1,643 

Chi  1 dren 
Centers 

Gal i 1 eo  High  School  (3548) 
Install,  Clean,  etc.  drapes 
K i nel  of  Cal i fo rn i a 

5-2-73 

80% 

$ 

4,119 

$ 3,600 

District 

A.  Lincoln  High  School  (3549) 
Alerations  to  Boys' 

Beanery 

A & P Const . Co . , Inc. 

5-11-73 

0 

$ 

4,197 

0 

District 

CURRENT  CONTRACT  DATA 

1972 

-1973 

Description  & Contractor 

Awarded 

Compl eted 
Date  of  % 

Contract 

Amount 

Amount 

Expended 

Fund 

A-2  MISC.  ALTERATIONS  (conti 

nued) 

Marshall  School  Annex  (3546) 
Relocation  of  Portables 
A & P Construction, 1 nc. 

5-11-73 

0 

$ 

1 70,600 

0 

Field  Act 

Winfield  Scott  School  (3528) 
Reconst  ruct ion 
S.J.  Amoroso  Const.  Co. 

5-30-73 

0 

$ 

228,603 

0 

Field  Act 

Various  Children's  Centers  (3557) 

Edison,  Mission,  Frank 

McCoppin,  Page-B roder ick 

Wm.  McIntosh  & Son  5'30-73 

0 

$ 

34,990 

0 

Chi  1 dren 
Centers 

James  Lick  Jr,  High  School  (3319) 
Structural  Rehab. 

Nibbi  Bros.  6-1-73 

0 

$ 

595,000 

0 

Field  Act 

Aptos  Jr.  High  School  (3535) 
Phase  1 Reconstruction 
DeNarde  Const.  Co. 

6-27-73 

0 

$ 

263,400 

0 

Field  Act 

Alamo  School  (3503) 

Reconst  ruct ion 
S.  J.  Amoroso  Const.  Co. 

6-29-73 

0 

$1 

,821 ,581 

0 

Field  Act 

Total  Aggregate  Value  and  Amount  Expended 

$6,242,252 

$1,735,189 

CURRENT  CONTRACT  DATA  1972-1 973 


Description  & Contractor 

A-3  ACOUSTICAL  WORK 

Various  Children's  Centers 
Acoustical  Tile  (3484) 
Raycon  Acoustics 


Awarded 


Compl eted 
Date  or  % 


Contract 

Amount 


Amount 

Expended 


Fund 


6-21-72  9-11-72 


Chi  1 dren 

$ 2,043  $ 2,043  Centers 


Total  Aggregate  Value  and  Amount  Expended 


$ 2,043  $ 2,043 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awa  rded 

Compl  eted 
Date  or  % 

Contract 
Amo  u n t 

Amount 

Expended 

Fund 

A-4  ROOFING  JOBS 

Horace  Mann  Jr.  High  School 
Roof  Tile  Removal  (3428) 
& Reroofing 

Wm.  J.  Anderson  Roofing 

5-26-72 

7-28-72 

$ 

1 2,230 

$ 12,230 

Fi el d Act 

John  Swett  School  (3552) 
Roof  Repai rs 
Wm.  J.  Anderson 

5-11-73 

0 

$ 

2,134 

0 

District 

Sutro  Annex  (3543) 

Roof  Repa i rs 

Robert  J.  Neil  an  & Son 

5-1 1 "73 

0 

$ 

2,358 

0 

Di strict 

Redding  School  (3555) 

Reroof i ng 

Wm.  J.  Anderson  Roofing  Co. 

5-30-73 

0 

$ 

8,044 

0 

Di strict 

U1  loa  School  (3556) 
Roofing  & Mi  sc.  Work 
Sunset  Roof i ng  Co . 

5-30-73 

0 

$ 

3,770 

0 

Di  strict 

Rooftop  School  (3569) 

(Pacific  Heights  School) 
Western  Roofing  Service 

6-13-73 

0 

$ 

5,767 

0 

Total  Aggregate  Value  and  Amount 

Expended 

$ 

34,303 

$ 12,23 

II-7 

CURRENT  CONTRACT  DATA  1972-1973 


Completed  Contract 

Description  & Contractor  Awarded  Date  of  % Amount 

A-5  RES  I L I ENT  FLOORING 

Various  Children's  Centers  (3479) 

Potrero  Terrace  and 
Mission  Children's  Centers 
New  Resilient  Flooring 
and  Carpet i ng 

James  A.  Smith  Co.  7“ 1 4-72  1 2~27"72  $ 6,328 


Amount 

Expended  Fund 


Chi  1 dren 

$ 6,328  Centers 


Total  Aggregate  Value  and  Amount  Expended 


$ 6,328  $ 6,328 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl  eted 
Date  or  % 

Cont  ract 
Amount 

Amount 

Expended 

Fund 

A-6  PAINTING 

Potrero  Terrace  Children's 
Center  (3439) 

1 nterior  Painting  & 

Mi  sc.  Work 

5-10-72 

1-8-73 

$ 

13,941 

$ 

13,941 

Ch i 1 dren 
Centers 

Gough-Page  Children's  (3438) 
Center  - Interior  Painting 
& Mi  sc . Wo  rk 
Wm.  McIntosh  & Son 

5-10-72 

10-26-72 

$ 

9,290 

$ 

9,290 

Ch i 1 dren 
Centers 

Various  Schools  (3478) 

Kitchen  Painting 
R.  P.  Paol  i 

6-21 -72 

10-18-72 

$ 

23,305 

$ 

23,305 

District 

Various  Schools  (3559) 

John  McLaren  & Excelsior 
R . P . Paol i & Co . 

5-30-73 

0 

$ 

15,844 

0 

District 

Bret  Harte  School  (3563) 
Exterior  Painting 
R.  P.  Paol i & Co. 

5-30-73 

0 

$ 

9,375 

0 

District 

Starr  King  School  (3562) 
Exterior  Painting 
R.  P.  Paol i & Co . 

5-30-73 

0 

$ 

7,625 

0 

District 

A.  P.  Giannini  Jr.  High  School 
Exterior  Painting  (3561) 
Beck  Bros. 

6-13-73 

0 

$ 

1 7,810 

0 

District 

II-8 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

A-6  PAINTING  (continued) 

Various  Schools  (3558) 
Douglass  &Twin  Peaks 
Exterior  Painting 
D . Zel insky  & Son 


Awarded 


Compl eted 
Date  or  % 


Contract 

Amount 


Amount 

Expended  Fund 


6-13-73  0 $ 10,869 


0 District 


Total  Aggregate  Value  and  Amount  Expended 


$ 108,059  $ 46,536 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor  Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

Fund 

A-7  yard  PAVING 

Various  Schools,  Series  III  (3471) 
Resurfacing  Yard  Paving 
& Game  Lines 

Malott  & Peterson-Grundy  6 - 2 1 “72 

8-23-72 

$ 

1 8,786 

$ 

18,786 

District 

Various  Schools  Series  1 (3469) 
Resurfacing  Yard  Paving  & 

Pa i nt i ng  Game  L i nes 

Malott  & Peterson-Grundy  6-21 "72 

'8-23-72 

$ 

1 8,720 

$ 

18,720 

District 

Various  Schools  (3470-R) 

Resurfacing  Yard  Paving 
& Painting  Game  Lines 
Ser i es  II 

Malott  & Peterson-Grundy  8-25“72 

1 1 -8-72 

$ 

17,700 

$ 

17,700 

District 

Various  Children's  Centers  (3532-R) 
Mission,  Jefferson  & 

Potrero  Terrace 

Yard  Drainage  & Paving 

Tamal  Construction  Co.  3"30"73 

0 

$ 

7,458 

0 

District 

Total  Aggregate  Value  and  Amount  Expended 

$ 

62,664 

$ 

55,206 

II-9 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Cont  ract 
Amount 

Amount 

Expended 

Fund 

B-l  FIRE  DEPT.  NEW  CONSTRUCTION 

Fire  Engine  Co.  No.  36  (3363) 

Gen.  Const. 

Dunn  & Gaulke  Const.  Co. 

12-15-71 

4-27-73 

$ 

323,257 

$ 

253,719 

F i re 
Bond 

Dept 

Fire  Engine  Co.  # 37  (3364) 
Gen.  Const. 

Nibbi  Bros. 

8-2-72 

75% 

$ 

495,814 

$ 

316,800 

Fi  re 
Bond 

Dept 

S.F.  Fire  Dept.  Headquarters 
Building  (3531) 

Install  of  Memorial  Plaque 
Vermont  Marble  Co. 

3-2-73 

0 

$ 

10,871 

0 

Fire 

Dept 

Total  Aggregate  Value  and  Amount 

Expended 

$ 

829,942 

$ 

570,519 

CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

Fund 

B-2  FIRE  DEPARTMENT  - ALTERAT 1 

ONS 

Engine  Co.  #33  (3519) 

Gen.  Construction 

Tyson  5-  Bozzo  Construction 

5-2-73 

0 

$ 265,000 

0 

Bond 

Total  Aggregate  Value  and  Amount 

Expended 

$ 265,000 

CURRENT  CONTRACT  DATA  1972-1 973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

Fund 

C-l  SAN  FRANCISCO  HOSPITAL 

S.F.  Medical  Center  (3100) 
Service  Building 
De  Narde  Const.  Co. 

11-5-69 

8-9-72 

$5,324,503 

$ 

560,807 

S.F. Med 
Center 

S.F.  General  Hospital  (3473) 
Additional  Lavatories 
Florence  Woodcraft  Co. 

5-17-72 

8-18-72 

$ 

10,300 

$ 

10,300 

General 

S.F.  General  Hospital  (3477) 
Microbiology  Metal  Air  Condi 
Valley  Sheet  Metal,  Inc. 

t ion 

5-31-72 

98% 

$ 

13,152 

$ 

1 1 , 600 

General 

S.F.  General  Hospital  (3482) 
Fire  Doors  Bldg.  20  & 30 
Emergency  Work 
A & P Construction  Inc. 

5-31-72 

9-1 -72 

$ 

4,900 

$ 

4,900 

General 

S.F.  General  Hospital  ( 347 5 " R ) 
Laundry  Chute  System 
Fire  Protect  ion- Emergency 
Apex  Sheetmetal  Works 

5-31 -72 

8-18-72 

$ 

5,850 

$ 

5,850 

General 

S.F.  General  Hospital  (3480-R) 
Padding  of  Holding  Room  109 
Monty  W.  Connery 

6-9-72 

1 2-12-72 

$ 

8,070 

$ 

8,070 

General 

S.F.  General  Hospital  (3488) 
Fire  Protection  Bldg.  100 
Madsen  Const.  Co. 

6-16-72 

9-29-72 

$ 

9,697 

$ 

9,697 

General 

S.F.  General  Hospital  (3489) 
L i ght i ng  Ward  41 
Fagan  El ect r ic  Co . 

6-30-72 

10-20-72 

$ 

6,586 

$ 

6,586 

General 

CURRENT  CONTRACT  DATA  1 972“ 1 973 


Description  & Contractor 


Awa  rded 


Completed  Contract 
Date  or  % Amount 


C-l  SAN  FRANCISCO  HOSPITAL  ( continued) 


S.F.  General  Hospital  (3501 ) 
Addition  to  Emergency 
Fac i 1 i t i es  Bldg.  No . 1 
S.P.V.  Construction,  Inc. 

S.F.  General  Hospital  (3516) 
Emergency  Work  - Alter, 
to  X-Ray  Dept.  Bldg.  6 
S.P.V.  Construction  Co. 

S.F.  Medical  Center  (351 4 ) 
Modification  & Relocate 
Overhead  Track  Conveyor 
Basement-  Service  Bldg. 
West  Coast  Laundry 

S.F.  General  Hospital  (3523) 
Replacement  of  Air  Washer 
Building  #1 
Bruce  Nickel 

S.F.  Medical  Center  (3513) 
Alterations  to  Transfer 
Switchboard  Service  Bldg. 
Electrical  Const.  & Sales 

S.F.  General  Hospital  (3493) 
Ward  Lavato r i es 
Florence  Woodcraft  Co. 


8-30-72  98% 

10-20-72  80% 

11-1-72  3-6-73 

2-7-73  0 

2-16-73  0 

5-18-73  0 


$ 56,237 

$ 30,536 

$ 605 

$ 15,649 

$ 7,488 

$ 15,100 


Amount 

Expended  Fund 


$ 51,010  General 


$ 23,996  General 


S.F. Med. 

$ 605  Center 


S.F. Med. 
Center 


General 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

C-l  SAN  FRANCISCO  HOSPITAL 

(conti nued) 

S.F.  General  Hospital  (3579) 
Security  Screens 
South  Wi ng  Ward  54 
Crown  Iron  Works 

6-15-73 

0 

$ 9,877 

0 

S.F.  General  Hospital  (3581) 
New  Partitions  - 3rd  Floor 
S.  Chr.  Jorgensen 

6-29-73 

0 

$ 4,999 

0 

Fund 


General 


General 


Total  Aggregate  Value  and  Amount  Expended 


$5,523,549  $ 693,421 


CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

Fund 

C-2  LAGUNA  HONDA  HOSPITAL 

Laguna  Honda  Hospital  (3368) 
Install  Laundry  Equip. 

Dal  zel  1 Corp. 

12-8-71 

9-11-72 

$ 

18,284 

$ 

18,284 

General 

Laguna  Honda  Hospital  (3494) 
Fire  Spr  i nkl  ers  in 
Various  Areas 
"Automatic"  Sprinkler 
Corp.  of  America 

8-16-72 

6-8-73 

$ 

25,625 

$ 

25,625 

General 

Laguna  Honda  Hospital  (3414) 
Enclose  Stai rs 
A . J . Luna 

1-10-73 

50% 

$ 

37,900 

$ 

18,950 

General 

Laguna  Honda  Hospital  (3522) 
Smoke  Barriers  & Fire  Doors 
M & H Construction  Co'. 

3-16-73 

0 

$ 

67,415 

0 

General 

Laguna  Honda  Hospital  (3498) 
Alterations  to  X“Ray  Dept. 
Third  FI r. , B1 dg.  M 
S.  Chrs.  Jorgensen 

5-16-73 

0 

$ 

11,869 

0 

General 

Total  Aggregate  Value  and  Amount 

Expended 

$ 

161 ,093 

$ 

62,859 

CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor  Awarded 

Compl eted 
Date  of  % 

Contract 

Amount 

Amount 

Expended 

Fund 

C-3  HEALTH  CENTER  BUILDINGS 

District  Health  Center  #4  (3460) 

Exterior  Elec.  Sign 

Brumfield  Elec.  Sign  Co.  5 “ 26- 72 

1 1 -22-72 

$ 

1 ,042 

$ 

1 ,042 

General 

Building  at  444  Sixth  Street  (3509) 

A1 terat i ons 

Leon  Carlen  1 0-27"72 

2-27-73 

$ 

33,890 

$ 

33,890 

General 

Building  at  444  Sixth  Street  (3570) 

A1 terat ions 

Wm.  McIntosh  & Son  6- 1 5 " 73 

0 

$ 

11,000 

0 

General 

Building  at  417  Gough  St.  (3573) 

A1 terations 

M & H Construction  6-22-7 3 

0 

$ 

46,986 

0 

General 

Building  at  1665  Mission  St.  (3571) 
Alterations  Ground  Floor 
Wm.  McIntosh  & Son  6 - 2 2 - 73 

0 

$ 

56,900 

0 

General 

Building  at  #10-29th  St.  (3542) 

A1 terat i ons 

Elbe  Const.  Co.  6“29"73 

0 

$ 

31,399 

0 

General 

Total  Aggregate  Value  and  Amount  Expended 

$ 

1 81  ,21  7 

$ 

34,932 

CURRENT  CONTRACT  DATA 

1972- 

■1973 

Description  & Contractor  Awarded 

Compl  eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 

Fund 

E YOUTH  GUIDANCE  CENTER 

Youth  Guidance  Center  (3508) 

Renovations  to 
Cottage  G-l 

Monty  W.  Connery  1 1 “3 “72 

4-9-73 

$ 

24,398 

$ 

24,398 

General 

Total  Aggregate  Value  and  Amount  Expended 

$ 

24,398 

$ 

24,398 

CURRENT  CONTRACT  DATA  1972-1973 


Description  £■  Contractor 

Awarded 

Compl eted 
Date  of  % 

Contract 

Amount 

Amount 

Expended 

Fund 

F CIVIC  CENTER 

City  Hall  - Tax  Collector's  (3485) 

Office  - Partition  Work  Rm  107 

API  Specialty  Const.  Co.  6-30-72 

1-4-73 

$ 

3,436 

$ 

3,436 

General 

City  Hall  - Treasurer's  Office 
Additional  Security  (3506) 
Features  Rm.  110 
Monty  W.  Connery 

9-1 "72 

1 1 -8-72 

$ 

3,487 

$ 

3,487 

General 

War  Memorial  Opera  House  (3487 
Recarpet i ng 
Conkl  in  B ros  . 

-R) 

8-25-72 

3-10-73 

$ 

12,361 

$ 

12,361 

General 

Veterans  Building  (3545) 
Safety  Controls  for 
Bo i 1 ers 

R.  D.  Miners  Inc. 

5-11-73 

0 

$ 

6,287 

0 

General 

City  Hall  - Tax  Collector's 
Office  - Acoustical  (3575) 
The  Sono-Cei 1 Co . 

6-1-73 

0 

$ 

3,733 

0 

General 

City  Hall  - Tax  Collector's  (3576) 
Resilient  Floor  Covering 
B.T.  Mancini  Co.,  Inc.  6 - 1 3 - 73 

0 

$ 

2,791 

0 

General 

Total  Aggregate  Value  and  Amount  Expended 

$ 

32,095 

$ 

19,284 

CURRENT  CONTRACT  DATA 

1972- 

-1973 

Description  & Contractor 

Aw a rded 

Compl eted 
Date  of  % 

Contract 

Amount 

Amount 

Expended 

Fund 

G HALL  OF  JUSTICE 

Hall  of  Justice  (3434) 

Alterations  to  Dept.  18 
Muni  Court,  Rm.  306 
Monty  W.  Connery 

3-17-72 

9-28-72 

$ 

11,423 

$ 

6,981 

General 

Hall  of  Justice  (3416) 

A1 terat ions  f o r 
Security  Traffic  Control 
Electrical  Const.  & Sales 

5-30-73 

0 

$ 

75,488 

0 

General 

Hal  1 of  Justice  (3578) 

Security  Measures  for  New 
Communications  Facility 
A & P Construction  Co. 

6-20-73 

0 

$ 

4,990 

0 

General 

Total  Aggregate  Value  and  Amount  Expended 

$ 

91 ,901 

$ 

6,981 

CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 

Awarded 

Compl eted 
Date  of  % 

Contract 

Amount 

•Amount 

Expended 

Fund 

H MISCELLANEOUS 

Candlestick  Park  Stadium  (3155‘R) 
Phase  1A,  Movable  Stands 
Rollway  Grandstand  Corp. 

4-22-70 

CNJ 

cr\ 

$1 

,176,047 

$ 

21 ,171 

S.F. 
Stadi urn 

Candlestick  Park  Stadium  (3180) 
Improvement  & Expansion 
Phase  1 1 

Williams  & Burrows,  Inc. 

1 1 -6-70 

98% 

$11 

,538,000 

$6, 

171,233 

S.F. 
Stadi urn 

Ocean  View  Recreation  Center 
Rehabi 1 i tat  ion  (3313  ) 
Associated  Trades 

5-26-71 

6-1-72 

$ 

177,483 

$ 

49^,386 

General 

Steinhart  Aquarium  (3408) 
Reglazing  of  Fish  Tanks 
Atlas  Glass  Co. 

1 -5-72 

9-1 1 -72 

$ 

2,650 

$ 

2,650 

General 

Candlestick  Park  Stadium  (3180_A) 
Imp.  & Exp.  Phase  1 1 "A 
Nibbi  Bros. 

4-5-72 

10-13-72 

$ 

65, 81 4 

$ 

61 ,286 

S.F. 
Stad i urn 

Calif.  Palace  of  Legion  of  Honor 
Restoration  of  Gallery  (3472) 
No.  10 

Atlas  Glass  Co. 

5-17-72 

9-1 1 -72 

$ 

3,468 

$ 

3,468 

General 

Argonne  Playground  Field  House 
Rehabilitation  (3458) 

Yamas  Const.  Co. 

7-19-72 

11-9-72 

$ 

4,148 

$ 

4,148 

General 

CURRENT  CONTRACT  DATA  1972-1973 

Completed  Contract  Amount 

Description  & Contractor  Awarded  Date  or  % Amount  Expended  Fund 

H MISCELLANEOUS  (continued) 

Richmond  Playground  Fieldhouse 
Rehabilitation  (3462) 


Leon  Carl  en 

7-19-72 

11-9-72 

$ 

4,378 

$ 

4,648 

General 

Ortega  Branch  Library  (3504) 
Repair  Fire  Damages 
S.  Chr.  Jorgensen 

8-25-72 

3-12-73 

$ 

30,379 

$ 

30,379 

General 

Chinese  Recreation  Center 
Rehabilitation  (3 453"R) 
M & H Construction 

8-30-72 

4-10-73 

$ 

27,752 

$ 

27,752 

General 

Ocean  View  Rec.  Center  (3497"R) 
Renovation  - Acoustical 
A.P.l.  Specialty  Const. 

9-13-72 

12-4-72 

$ 

5,263 

$ 

5,263 

General 

Calif.  Palace  of  Legion  Of  Honor 
Wall  Covering  Gallery  #11  (3524) 
Cassidy's  Interiors,  Inc.  1 "31 "73 

5-16-73 

$ 

2,539 

$ 

2,539 

General 

Centcal  & Southern  Police  Stations 
Security  Features  (3518) 

Florence  Woodcraft  Co.  2_2"73 

99% 

$ 

7,336 

$ 

6,537 

General 

Taraval  Police  Station  (3520) 
Emergency  Work 
Security  Features 

3-16-73 

50% 

$ 

' 1 4, 856 

$ 

6,685 

General 

Southeast  Police  Station  (3538) 
Rehabi 1 i tat  ion 
Thomas  Scadden,  Inc. 

4-18-73 

10% 

$ 

76,220 

$ 

17,809 

General 

CURRENT  CONTRACT  DATA  1972-1973 


Description  & Contractor 
H MISCELLANEOUS  (continued) 

Awarded 

Compl eted 
Date  or  % 

Contract 

Amount 

Amount 

Expended 
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Park  Police  Station  (3537) 
Emergency  Rehab 
Monty  W.  Connery 

4-18-73 

56% 

$ 67,082 

$ 33,225 

General 

Southern  Police  Station  (3551) 
Security  Features 
H.  E.  Rahlmann  Co. 

6-20-73 

0 

$ 46,222 

0 

General 

Mission  Police  Station  (3580) 
Secu r i ty  Measures 
Monty  W.  Connery 

6-29-73 

0 

$ 15,721 

0 

General 

Total  Aggregate  Value  and  Amount 

Expended 

$13,265,358 

$6,448, 1 79 

